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AGENDA 


THE CORPORATION OF THE CITY OF MISSISSAUGA 


JUNE 11, 1986, 9:30 A.M. 


COUNCIL CHAMBERS 


Members: Councillor 

Councillor 
Councillor 
Councillor 

Councillor 

Councillor 


| 
| 
| 
| 


| 
| 
| OPERATIONS AND WORKS COMMITTEE 


Kennedy (Chairman) 
Taylor 

McKechnie 

Culham 

Cook 

Southorn 


Prepared by: Linda Mailer, Clerk's Department 
Date: June 5, 1986 
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| ITEM FILE SUBJECT 
Re F.04.04 Hydro Services - City Centre 
2 B.06.449.02 Pinetree Development Industrial 


Subdivision - Tomken Road 


| 3 B.06.445.02 Sheridan Mills Subdivision - Draw on 
| J Securities - Completion of Grading 
| Works - Lots 165, 166 and 167 


4. B.06.445.02 Sheridan Mills Subdivision - Draw on , 
Securities - Completion of Grading : 
Works - Lot 116 
A.04.08.06 Rainvow Festival Parade 
F.02.04.02 
A.04.08.06 Strawverry Festival Parade 
F.02.04.62 
8. B.01.04 410613 Ontario Limited - Housekeeping 
Agreement 
a. L.07.01 Transport Canada - Contract for Public 
. Vehicle Licensing Inspectors 
10. F.02.02 Middle Road Heritage Bridge 
I.10.84004 
| 22. A.02.04.05.01 Cawthra Road Grade Separation - 


Conveyance of City Owned Lands to Region 


12. B.06.284.06 The Cadillac Fairview Corporation 
Limited - Reconveyance of One Foot 
Reserve - Adjacent to Highway 401 
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ADDITIONALS: 

| 13. L.07.03.01 Skateboard Ramps - Residential Backyards ‘ 
14. F.05.04.06 Refuse Contract/Recycling Program Update 

| 15. #.06.04.02 Mississauga Valley Blvd. -Elm Dr./Cooksville 

Creek - Parking 

16. F.06.04.02 Kingsbridge Garden Circle/Regents Terrace 

Stop Sign | 

| lv. F.06.04.02 Hurontario Street - Hwy.403/Eglinton Ave. | 


5. 
<= : L.08.04.02 ) Taxicab Owners’ Licenses 
| 
2 
| Speed Limit 
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| CITY OF MISSISSAUGA 


AGENDA 
| OPERATIONS AND WORKS COMMITTEE JUNE 11, 1986 
| 
DEPUTATIONS - 9:30 A.M. 
A. Mr. J. Mirka, General Manager, and Mr. R. Jones, Director, 4 : 
Planning & Construction, Hydro Mississauga | 
F.04.04 
SEE ITEM 1 
MATTERS FOR CONSIDERATION: 
| : Presentation by Hydro Mississauga with respect to hydro 


servicing of the City Centre. 


Mr. J. Mirka, General Manager and Mr. R. Jones, Director of 
Planning and Construction, will make a presentation to the 


Committee on this matter. 


Report dated June 4, 1986, from the Commissioner of 
Engineering & Works in response to a request by the 
developer to waive Condition 3a of Schedule C of the 
Servicing Agreement for Pinetree Development Industrial 
Subdivision, Plan 43M-449, located north of Britannia Road 
East and west of Tomken Road, which states as follows: 


_ 
Ek ROR REE EE ee eR ee 
. 


| "No building permits will be issued for Blocks 10, ll, 18, 
| 21 and 23 is developed in conjunction with adjacent lands.” 


<< 


The developer, Pinetree Development Co. Limited, have 
requested that this condition be waived with respect to 
Block 21 as they have been unable to purchase the Clausen 
property which is adjacent to this property and fronts onto 
| Tomken Road. At the request of the Planning Department, 

| the developer made a formal offer (copy attached) to the 
adjacent owners at market value however this was declined. 


a 








| Operations/Works -2- June 11, 1986 
| 
} 


The Planning Department and the Engineering and Works 
| Department have no objection to the waiving of Condition 3a 
provided a 15 metre easement is provided in favour of the 
| City over Block 21 adjacent to the Blocks 20/21 lot line to 
allow for potential future access from the Clausen property 
| to Kestrel Road. The easement shall contain a clause 
ha binding on future owners that the easement rights will be 
ee transferred to the adjacent property owner if and when 
required. Mr. Taylor recommends: 


| | That Condition 3a of Schedule C of the Servicing Agreement 
for Pinetree Development Industrial Subdivision, Plan 
43M-449, located north of Britannia Road East and west of 
Tomken Road, be waived with respect to Block 21 subject to 
a 15 metre easement being provided by Pinetree Development 4 
Co. Limited in favour of the City over Block 21 adjacent to 
the Block 20/21 lot line to allow for potential future 
access from the adjacent property to Kestrel Road. 


ee ee A RN CE ORS 
- - 
eet st Ew 
ee ee 
- . 
a 


+ ewe ee 


B.06.449.02 
RECOMMEND ADOPTION 


Report dated May 27, 1986, from the Commissioner of 
Engineering & Works with respect to a draw on the 
developer's securities for the completion of grading 
rectification works on Lots 165, 166 and 167, Plan 43M-445, 
Sheridan Mills Subdivision, located east of Erin Mills 
Parkway and south of Britannia Road West. Under the terms 
of the Servicing Agreement, Donlee Holdings Limited is 
responsible for the grading of all lots within the 
subdivision. Staff have prepared several letters to the 
developer and have met to discuss the matter of the 
unsatisfactory grading on Lots 165, 166 and 167, however to 
date, the matter remains unresolved. The problem involves 
a large grade differential in the rear yard of Lots 165, 
166 and 167 resulting in substantial slopes. 


The City approved the grading plan for these lots on 
September 29, 1983 however at that time only the lot corner 
elevations and the ground elevation at the front of the 
house were compared to the overall grading plan. The 
excessive grade differences which result in largely 
unusuable rear yards were not obvious at that-time. Our 
current standards have been revised to include a much more 
intensive review of the internal grading of the lots. 
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| Operations/Works -3- June ll, 1986 


It is our conclusion that the rear yard should be composed 
of a flat area (3/4 of the rear yard at 2 to 4 percent 
Slope) and the remaining portion be composed of a 3 to l 
Slope and a retaining wall to make up the grade 


| differential as is our current practice. Mr. Taylor 
| recommends : 


. (a) That the Commissioner of Engineering and Works be 
; authorized to complete the outstanding grading 
rectification works on Lots 165, 166 and 167, Plan 
43M-445, Sheridan Mills Subdivision, located east of ‘ 
Erin Mills Parkway and south of Britannia Road West, 
at an estimated cost of $19,500.00. 
| 


(b) That the Commissioner of Engineering and Works be 
authorized to engage Allan C. Randles Limited for the 
design and supervision of the corrective grading 
works at an estimated cost of $1,500.00, subject to 
him agreeing to do the work forthwith; and further, 
if Mr. Randles is not prepared to act in this manner 
that the Commissioner of Engineering and Works be 

| authorized to hire a consulting engineer of his 


choice to carry out this work at a cost not to exceed 
$1,500.00. 


(c) That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 


incurred by the City pursuant to Recommendations (a) 
and (b). 


B.06.445.02 


RECOMMEND ADOPTION 


4. Report dated May 28, 1986, from the Commissioner of 
Engineering & Works with respect to a draw on the 
developer's securities for the completion of grading 
rectification works on Lot 116, Plan 43M-445, Sheridan 
Mills Subdivision, located east of Erin Mills Parkway and 
south of Britannia Road West. Under the terms of the 
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! 
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} 
) 
Servicing Agreement, Donlee Holdings Limited is responsible 
for the grading of all lots within the subdivision. Staff 
have prepared several letters to the developer concerning 
the grading deficiencies on Lot 116 however to date these 
matters remain outstanding. The residents involved have 
| expressed their concern regarding the delay in this 
| matter. Mr. Taylor recommends: 
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Operations/Works -4- June 11, 1986 

(a) That the Commissioner of Engineering and Works be | 
authorized to complete the outstanding grading | 
rectification works on Lot 116, Plan 43M-445, 

| Sheridan Mills Subdivision, located east of Erin | 
| Mills Parkway and south of Britannia Road West, at an | 
: estimated cost of $900.00. 

(b) That the Commissioner of Engineering and Works be | 
authorized to engage Allan C. Randles Limited for the | 
design and supervision of the corrective grading 
works at an estimated cost of $200.00. 

(c) That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 
incurred by the City pursuant to Recommendations (a( 

| and (b) 4 

B.06.445.02 - 

| 

RECOMMEND ADOPTION | 

5. Report dated May 27, 1986, from the Commissioner of | 

Engineering & Works regarding the Rainbow Festival Parade 

proposed for Monday, June 30, 1986, between the hours of 

11:00 a.m. and 1:00 p.m. and the necessary road closures to 
accommodate the parade. The Engineering Department has no 
7 objection to the events of the Rainbow Festival subject to 
| the normal conditions for special events. Mr. Taylor 
recommenads: 
; (a) That the Rainbow Festival be granted permission to 
hold the Rainbow Parade on the route outlined in the 
report dated May 27, 1986, from the Commissioner of 
Engineering and Works on Monday June 30, 1986 between 
11:00 a.m. and 1:00 p.m., subject to the following 
conditions: 
| | (i) Completion of a Road Closure permit with the 
Engineering Department at least five days prior 
| to the event; 
(ii) The placement of fluorescent traffic cones on 
Lakeshore Road between Stavebank Road and Front 
Street; 
(iii) Complete supervision and traffic control by the 
Peel Regional Police. 
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| Operations/Works -5- June ll, 1986 


(b) That the Rainbow Festival be granted permission to: 


Stavebank Road North and 
Front Street North par 


(i) Control access to the 
| king lots during the 


Festival; 


(ii) Place avi 


(iii) Place advance 


Rainbow information si 
number of inte 
| 


rsections City-wide; 


(iv) Close Front Street North (limited access) on 
Tuesday, July 1, 1986 between 12:00 noon and 
10:00 p.m. 


gns at a 


- 


© authorize the Closures of 
Portions of Mineola Road East, Lakeshore Road West, 
Hurontario Street and Front Street North for the 
Rainbow Festival. 


A.04.08.06 
F.02.04.02 
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» from the Commissioner of 
Engineering & Works with 


respect to the Strawberry Festival 
Parade Proposed for Saturday, 


| 

| 

| 

| 

(c) That a by-law be enacted t 
| 

| 

: 

| 

| 

| 

: a-m. and 12 Noon. 
| 
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; | That permission be granted to the festival committee to 
' hold the 1986 Strawberry Parade on Saturday, June 21, 1986 
) | between 10:00 a.m. 


and 12 noon on the route Outlined in the 
report dated May 26 issi 
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| (a) Completion of a road restriction permit with the 
| Engineering Department at least five days prior to 


(b) That the parade be escorted/supervised by the Peel 


the event. 
| Regional Police. 


| A.04.08.03 
| F.02.04.02 
RECOMMEND ADOPTION 
Building, Zoning and Licensing regarding the recommendation 4 : 


of the Public Vehicle Authority adopted by Council on 
November 4, 1985, to issue three additional taxicab owners’ 
licenses. Staff have reviewed all available information on 
the first three applicants who are next entitled for 
consideration in order of seniority from the current 
Taxicab Priority List in relation to qualifying for the 
issue of these licenses. All three appear to qualify and 
no objections were received from the general public or 
industry members. Mr. Franks recommends: 


| That one Taxicab Owner's License be issued to the three 
qualifying applicants on the Priority List: Boutros Diab; 
Constantin Agoritsas; and Arthur M. Johnson. 


L.08.04.02 
RECOMMEND ADOPTION 


es 

| 7. Report dated June 3, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to the 
execution of a Housekeeping Agreement with 410613 Ontario 
Limited, for the premises known municipally as 50 Britannia 
Road East which is required in accordance with the Zoning 

By-law. The agreement has been executed by the Owner and 

is in a form satisfactory to the Legal Department. Mr. 


; 
Taylor recommends: 


That a by-law be enacted to authorize execution of the 

| Housekeeping Agreement dated May 29, 1986, between The 

| Corporation of the City of Mississauga and 410613 Ontario 
Limited for the premises known municipally as 50 Britannia 
Road East. 
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8. Report dated May 29, 1986, from the Commissioner of 
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Operations/Works -7- June ll, 1986 


| 
| 
| 
} 
9. Report dated May 20, 1986, from the Commissioner of | 
Building, Zoning and Licensing regarding the Contract with 
Transport Canada for the provision of 3 vehicle licensing 
inspectors to assist with the ground transportation 
| 
| 
| 


Services as the Pearson International Airport. Mr. 


Franks 
recommends: 


That a by-law be enacted to authorize execution of the 
Agreement dated January 30, 1986, betwe 
and The Corporation of the City of Miss 
Public Vehicle Licensing Ins 
International Airport for a 


en Transport Canada 


issauga to Provide 3 
pectors at Lester B. Pearson 


y ; 
period of five years. 4 
L.07.01 | 
10. Report dated May 14, 1986, from the City Solicitor the 


In the course of 
reference plan 


required in connection with the application for a grant 


from the Ontario Heritage Foundation and the Ministry of 

Citizenship and Culture for the restoration of the Middle 

Road Bridge, it was discovered that a Small parcel of land 
located, which is Part of the 

on and acceptance, has 

Part of the public 


30 metres of each end of the bridge 
jurisdictions of the Cities of Mississauga and Etobicoke, a 


-law should be enacted by both municipalities to formally 
establish the public highway. A Similar by- 


being presented to the Council of the Cit 
enactment. Mr. Stewart recommends: 


That a by-law be enacted to establish the lands upon which 
the Middle Road Bridge is located aS a public highway under 


the joint jurisdiction of the City Of Mississauga and the 
City of Etobicoke. 


F.02.02 
T.10.84004 


RECOMMEND ADOPTION 
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Operations/Works -8- June ll, 1986 


Ll. 


12. 


Report dated May 23, 1986, from the City Clerk regarding 
the conveyance of City owned Lands to the Region for 
Cawthra Road Grade Separation (C.N.R.). The Region of Peel 
is proposing to widen and reconstruct Cawthra Road between 
Lakeshore Road and Atwater Avenue. The project includes 
the construction of a grade Separation of the C.N.R. level 
crossing. In order to facilitate the proposed 
construction, the Region requested the conveyance of City 
owned lands on both sides of Cawthra Road for the road 
widening. The City owned lands in question are located at 
the northeast corner of Third Street and Cawthra Road and 
on the west side of Cawthra Road, approximately 250 feet 
south of Third Street. Both parcels are surplus 
engineering greenbelt and the Engineering Department has . 
indicated no objection to the gratuitous conveyance of : 
these lands to the Region. The Region has now prepared the 
transfer documents, which have been reviewed by the Legal 
Department and found to be Satisfactory. Mr. Julian 
recommends: | 


That a by-law be enacted to authorize execution of the 
Transfers of Land from The Corporation of the City of 
Mississauga to the Regional Municipality of Peel with 
respect to Part of Lot 23, Registered Plan B-19, designated 
as Part 12 on Reference Plan 43R-13431, and Part of Lot 
153, Registered Plan C-23, designated as Part 23 on 
Reference Plan 43R-13431 (Cawthra Road Grade Separation). 


A.02.04.05.02 


RECOMMEND ADOPTION 


Report dated May 20, 1986, from the City Clerk in response 
to a request for reconveyance of one foot reserve to The 
Cadillac Fairview Corporation Limited, Block F, Registered 
Plan M-284. Block A on Registered Plan M-284 was 
designated as an 88 foot widening to be incorporated as 
part of Highway 401. The Ministry of Transportation and 
Communications, since registration of Plan M-284, has 
reduced their requirements to a 27 foot widening (Part 2, 
Plan 43R-7513). The remaining 61 feet of Block A (Part l, 
Plan 43R-7513) was reconveyed to The Cadillac Fairview 
Corporation, owners of Block D on Registered Plan M-284. 
Block F is a one foot reserve which separates Block D and 
Block A and was conveyed to the City. Cadillac Fairview 
has now requested that the one foot reserve (Block F) be 
reconveyed to them in order to allow access to the 
remaining 61 feet of Block A (Part 1, Plan 43R-7513). 
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Operations/Works -9- June ll, 1986 


The request has been reviewed and @pproved by the 
Engineering and Works Department. A one foot reserve 
adjacent to the 27 foot widening taken by the M.T.C. ig 
unnecessary as they have complete c 


Ontrol over access to 
Highway 401] under 
Improvement Act, Mr. Julian recommends: 


i 
i 
That a by-law be enacted to authorize execution of the | 
transfer of Block FPF, Registered Plan M-284, to 
Fairview Corporation Limited (lands adjacent to 


South of Derry Road West/east of Argentia Road). } 
B.06.284.06 
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June 3, 1986 
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ray CENTRE - ELECTRICAL DISTRIBUTION 
nH eS LON 
Re} (od Presentation by 


JUN 4 1986 * Rowan Jones, Director, Planning §& Construction 
I Ne © Je Mirka, Genera] Manager 


: Hydro Mississauga Staff 
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Hydro Mississauga buys bulk power from Ontario Hydro at 
; 44000 volts. This high voltage is brought to the City 


Centre where it is Stepped down to 13800 volts for use 
in the Centre. 


The "step-down" is achieved in a Municipal Substation 
(abbreviated M.S.). The City Centre has 2 such M.S.'s 
~ one existing and one proposed. 


Buried cables exit these M.S. 's Carryin 
various buildings. 
other. 


& power to the 
The cables loop from one M.S. to the 
This loop System always allowing an alternate 
source of supply should the first one fail. 


MASTER PLAN 


ee 


A long range plan is needed. 


The plan would take into 
account : 


* Proposed M.S. Sites 
© Proposed loads and load densities 


° Proposed feeder cables and 
corridors to feed these loads 


© Proposed Switching and back-up 
arrangements 


contd... 
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; 
| | ) MASTER PLAN (continued) 


are the responsibility of the Developer. In general, the 
Developer would have their Electrical Consultant draw up 
| the master plan ensuring that the plan meets the require- 
. ments of the Developer and Hydro Mississauga. Hydro's ‘ 


requirements include: 


e electrical plant in accordance with 
Hydro Mississauga's regulations and 
standards 


@ co-ordination with adjacent lands 


e sufficient capacity to accommodate 


: 

; 

i 

Such a plan - is called the "Master Plan". Master Plans | | 
| 

future lands 
® future substation sites 


® satisfactory switching and back-up 
arrangements 


The master plan is very important to the smooth development 
of a district. Hydro Mississauga's agreement with the 


ee ee ee me ee ee ee 


Developer insists on completion of the master plan. 


AGREEMENTS 


Developers are required to enter an agreement with Hydro 
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Mississauga. This agreement covers the master plan, ° 
materials, construction, maintenance and all financial 
arrangements. Levies are collected by the City on behalf 


Sa a 


of Hydro Mississauga from the Developer. The levies are | 


used to defray the cost of M.S.'s and other electrical 


: 
: 
| 
| 
| 
| 


infrastructure. 
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34 : MEMORANDUM | 

ee — FILES: 16 111 75064 | 

| . 11 141 00045 | 

' 

| ' T. Chairman and Members of __ com William P, Taylor, P.Eng. | 

| | Dept. Operations & Works | Committee ee Engineering and Works 

| | : 

| 17 1986 

| OPERATIONS/WORKS . June 4, 1986 

' 

| SUBJECT : Request by the developer to waive Condition 3a of Schedule C of 


the Servicing Agreement for Pinetree Development Industrial 
Subdivision, Plan 43M-449, located north of Britannia Road East 
and west of Tomken Road (sketch attached). 


/ 
} 
ORIGIN: Servicing Agreement between Pinetree Development Co. Limited. } 
the City of Mississauga and the Region of Peel dated December | 
14, 1981. 
COMMENTS: Condition 3a of Schedule C of the Servicing Agreement for Plan 
ee 435M-449 states that: 
neeainnn eases "No building permits will be issued for Blocks 10, 11, 18, 21 
arn 


JUN 5 1086 The developer, Pinetree Development Co. Limited, have requested 
that this condition be waived with respect to Block 21 as they 


aa Bot. ofg02 | have been unable to purchase the Clausen property which is 


wt 
ATE 


adjacent to this property and fronts onto Tomken Road (sketch 
> - attached). At the request of the Planning Department, the 
’ developer made a formal offer (copy attached) to the adjacent 
owners at market value however this was declined. 


The Planning Department and the Engineering and Works 

have no objection to the waiving of Condition 4a 
provided a 15 metre easement is provided in favour of the City 
over Block 21 adjacent to the Blocks 20/21 lot line to allow 
for potential future access from the Clausen property to 
Kestrel Road. The easement shall contain a clause binding on 
future owners that the easement rights will be transferred to 
the adjacent property owner if and when required. 


RECOMMENDATIONS: 1. That Condition 3a of Schedule C of the Servicing Agreement 
for Pinetree Development Industrial Subdivision, Plan 
43M-449, located north of Britannia Road East and west of 
Tomken Road, be waived with respect to Block 21 subject to a . 
15 metre easement being provided by Pinetree Development Co. | 
Limited in favour of the City over Block 21 adjacent to the 
Block 20/21 lot line to allow for potential future acces 
from the adjacent property to Kestrel Roag. 


| 
| 
: 
| 
| 
| 
and 23 is developed in conjunction with adjacent lands." | 
| 
| 
i 
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William P. Taylor, P. 


Z55E :27E Commissioner 
Engineering and 
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Chairman and Members of William P. Taylor, P.Eng. 
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: 
OO —————E—E—EEE—EE_ | 
| Operations & Works Committee Engineering and Works | 
<n a | 
| | JUN 11 1986 | 
| | OPERATIONS/WORKS Eee May 27, 1986 | 
| | 
| 
| SUBJECT : Draw on the developer's securities for the completion of 
| grading rectification works on Lots 165, 166 and 167, Plan | 
| 43M-445, Sheridan Mills Subdivision, located east of Erin 4 | ' 
| Mills Parkway and south of Britannia Road West (sketch | 
attached). | 
ORIGIN: Servicing Agreement dated September 17, 1981 between | 


Donlee Holdings Limited (2349 Yonge Street, Toronto, 
Ontario, M4P 2C8), the City of Mississauga and the Region 


of Peel. 


COMMENTS: Under the terms of the Servicing Agreement for Plan 
43M-445, Donlee Holdings Limited is responsible for the 

, grading of all lots within the subdivision. Staff have 

prepared several letters to the developer and have met to 


3§79 discuss the matter of the unsatisfactory grading on Lots 
165, 166 and 167, however to date, the matter remains 
“te JUN 5 1985 unresolved. The problem involves a large grade 


differential in the rear yard of Lots 165, 166 and 167 

- b.0b.v¢s. o2 resulting in substantial slopes. 

vers - The City approved the grading plan for these lots on 
September 29, 1983 however at that time only the lot 
corner elevations and the ground elevation at the front of 
the house were compared to the overall grading plan. The 
excessive grade differences which result in largely 
unusuable rear yards were not obvious at that time. Our 
current standards have been revised to include a much more 
intensive review of the internal grading of the lots. 


—_— ——e——o re | ~ me ee ee —-2--=— ——_ - ee eee | eee 
~_<— - os wwe se 


It is our conclusion that the rear yard should be composed 
of a flat area (3/4 of the rear yard at 2 to 4 percent 
slope) and the remaining portion be composed of a 3 to l 
slope and a retaining wall to make up the grade 
differential as is our current practice. 
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RECOMMENDATIONS: 1. That the Commissioner of Engineering and Works be 
authorized to complete the outstanding grading 
rectification works on Lots 165, 166 and 167, Plan 
43M-445, Sheridan Mills Subdivision, located east of 
Erin Mills Parkway and south of Britannia Road West, 
at an estimated cost of $19,500.00. 


2. That the Commissioner of Engineering and Works be 
authorized to engage Allan C. Randles Limited for the 
design and supervision of the corrective grading works 
at an estimated cost of $1,500.00, subject to him 
agreeing to do the work forthwith; and further, if Mr. 
Randles is not prepared to act in this manner that the ; 
Commissioner of Engineering and Works be authorized to ; 
hire a consulting engineer of his choice to carry out 
this work at a cost not to exceed $1,500.00. 


Se Oe 8, CUED. te mew 68 Cee tenn =e on—weerw 
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3, That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 
incurred by the City pursuant to Recommendations #1 


en ees 2 eee Ghee se. tees es or + 





and #2. 
be. ‘ls : 
William P. Taylor, P. 
MWB: cds Commissioner 
235€ :27E Engineering and 
Encl. 
| cc: Councillor T. Southorn 
W. H. Munden 
L. Harvey 
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Lily Of Mississauga 





MEMORANDUM 
FILES: 16 111 74167 
11 141 00045 
mm Chairman and Members of — William P. Taylor, P.Eng. 
| | —_ Operations & Works Committee ae Engineering and Works = 
| 
| JUN 1986 May 28, 1986 
orenxtionewons 1 8 

| SUBJECT : Draw on the developer's securities for the completion of 


| grading rectification works on Lot 116, Plan 43M-445, 
Sheridan Mills Subdivision, located east of Erin Mills 
Parkway and south of Britannia Road West (sketch attached). 


—— ‘2 


ORIGIN: Servicing Agreement dated September 17, 1981 between Donlee 
Holdings Limited (2349 Yonge Street, Toronto, Ontario, M4P 
208), the City of Mississauga and the Region of Peel. 


COMMENTS: Under the terms of the Servicing Agreement for Plan 43M-445, 
Donlee Holdings Limited is responsible for the grading of 
all lots within the subdivision. Staff have prepared 
several letters to the developer concerning the grading 
deficiencies on Lot 116 however to date these matters remain 
| outstanding. The residents involved have expressed their 
| concern regarding the delay in this matter. 


authorized to complete the outstanding grading 
rectification works on Lot 116, Plan 43M-445, Sheridan 
Mills Subdivision, located east of Erin Mills Parkway and 
south of Britannia Road West, at an estimated cost of 


$900.00. 
388 4 
ie 2. That the Commissioner of Engineering and Works be 
wig «=6. SUN.--D 1900 authorized to engage Allan C. Randles Limited for the 
design and supervision of the corrective grading works at 


Bb. 0644-02 an estimated cost of $200.00. 


developer's Letter of Credit to defray the costs incurred 
by the City pursuant to Recommendations #1 and #2. 






TI ses (ill: 


: MW 235E:27€ Commissioner 
| Encl. Engineering and W 
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cc: Councillor T. Southorn 
W. H. Munden 
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| 

| 

| 

| 

| 

| 
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RECOMMENDATIONS: 1. That the Commissioner of Engineering and Works be 
| 

{ 

| 

L. Harvey 

| 


} 
| 
' 
3. That the City Treasurer be authorized to draw on the 
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13 211 86223 
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i 

1986 between the hours of 11:00 a.m. and 1:00 p.m., utilizing 
the following route: 
| 


| Chairman and Members of William P. Taylor, P.Eng., 
. a From 
Operations and Works Committee. Engineering and Works Dept. 
| 
JUN 11 1986 | 
OPERATIONS/WORKS 
: SUBJECT: 1986 Rainbow Festival Parade. | 
SOURCE: Mr. Greg Dell, Executive Co-ordinator, Rainbow Festival. 4 | 
! 
COMMENTS : The Rainbow Festival Parade is proposed for Monday, June 30, | 
) 


: -} = Commencing at Port Credit Secondary School on Mineola 
e ; Road East; , 


DSE/ _ Westbound on Mineola Road; 
vere «= JUN. 1985 | 

| ; 
A. OF.0f-064 — Westbound on Lakeshore Road; 


Southbound on Hurontario Street; 


i 
| 
F. OR F-02 , : 
- .. Northbound on Front Street. 


To accommodate the parade, the following road closures have 
been requested: 


(a) Mineola Road East between Hurontario Street and Oakes 
Drive -— 9:00 a.m. to 1:00 p.m. 
' 
| (6b) Hurontario Street between Mineola Road and Lakeshore 
Road West - 11:00 a.m. to 1:00 p.m. 
| 
(c) Lakeshore Road between Hurontario Street and Stavebank 


Road - 10:00 a.m. to 1:00 p.m. (also to accommodate bed 
races); 


| \d) Front Street North between Lakeshore Road and 
Mississauga Road - 9:00 a.m. - 3:00 p.m., and on Tuesday 
July 1, 1986 - 12 noon - 10:00 p.m. for the Fireworks 

| Display. 


ee 


(e) Lakeshore Road will be completely closed between 
Hurontario Street and Stavebank Road for the parade, 
while only the northside lanes will be used between 
Stavebank Road and Front Street. Traffic will utilize 
the southside lanes of Lakeshore Road between Front 
Street and Stavebank Road, and Port Street between 
Stavebank Road and Hurontario Street. 


eae 


FORM 145 eeeof2 


& 


—— ee _ EL AL OI ++ _ ——_ —_ res weer - — en | 
—- . ee nt tn ee Sole eS RN a NO 











» “2 


| Arrangements for traffic control have been secured with 
the Peel Regional Police. 


Mississauga Transit are satisfied with the parade route 


' and have prepared the appropriate rerouting during the 
| closures, 


| 
Hurontario Street traffic, other than heavy vehicles, 
will be detoured through the residential areas during | 
| the parade. Heavy vehicles will not be permitted south 
| of the Q.E.W. until the parade has cleared. 
| 
! 


Local access to private residents will be maintained 
during the parade, 


The Committee has also requested permission for the ‘ 
following: 


(a) To control, during the Festival, access to the 
Stavebank Road North and Front Street North 
Municipal parking lots; 


(b) Locate a V.I.pP. viewing stand on Municipal property 
adjacent to the Port credit Library; 


(c) Locate Rainbow Festival information Signs at 
| various intersections City-wide; 


requests provided that the information Signs do not 
create any sight problems, and those proposed for 
location at Regional intersections receive approval from 
the Region of Peel Engineering Department, 


The Festival Committee has advised that adequate 
advertising of the event will be provided in the local 


newspapers and community newsletters advising local 
residents of the events, 


ee ee en ee 
. 


——— > 


Through their affiliation with the Recreation and Parks 
| Department, the Rainbow Festival is covered for third 
party liability insurance. 


The Engineering pepartment will erect advance 
notification and detour Signing for the events, 


The Engineering Department has no objection to the 


events of the Rainbow Festival, Subject to the normal 
conditions for special events. 


— | 


ee 
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| The Engineering Department has no objection to the above 
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RECOMMENDATIONS: l. That the Rainbow Pestival be granted permission to hold 


the Rainbow Parade on the previously outlined route on 
| Monday June 30, 1986 between 11:00 a.m. and 1:00 p.m., 
Subject to the following conditions: 


| (i) Completion of a Road Closure permit with the 


Engineering Department at least five days prior 
to the event; 


(ii) The placement of fluorescent traffic cones on 


| Lakeshore Road between stavebank Road and Front | 
| Street; 


(iii) Complete supervision and traffic control by the “ 
Peel Regional Police. ; 


2. That the Rainbow Festival be granted permission to: 


(i) Control access to the Stavebank Road North and 
Festival; 


| 
(ii) Place a viewing stand on the boulevard of 
Lakeshore Road adjacent to the Port Credit 
Library during the Parade; 
' 
: 
| 


(iii) Place advance rainbow information signs at a 
number of intersections City-wide; 


(iv) Close Front Street North (limited access) on 


Tuesday, July 1, 1986 between 12:00 noon and 
10:00 p.m. 


3. That a by-law be passed authorizing the temporary 
closures of portions of Mineola Road East, Lakeshore 


Road West, Hurontario Street and Front Street North for 
the Rainbow Festival. 






William Pp, Taylor, P.En 
Commissioner, 


| 

| 

| 

/ 

| 

| 

| 

Front Street North parking lots during the 

| 

Engineering and 
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City of Mississauga 
Pile: 11 141 90045 
MEMORANDUM , 


13 211 86223 


Chairman and Members of 




















William p, Taylor, P.Eng., 
To From 
Operations and Works Committee, Engineering and works Dept. 
Dept. Dept. 
JUN 11 1986 May 26, 1986. 
OPERATIONS/WORKS 
SUBJECT: 1986 Strawberry Festival Parade, { 
SOURCE: | 


Dan Wood - Recreation and Parks Department, 


COMMENTS: Mr. Wood of the Recreation and Parks Department, on behalf 


of the Strawberry Festival Committee has requested 
permission to hold the 1986 parade on Saturday, June 21, 
1986 between 10:00 a.m. ana 12 noon, 


The route, identical to previous years, commences on Dunwin 


Drive, north on Glen Erin Drive to Council Ring Road, around 
SIs a. Council Ring Road to Glen Erin Drive and into South Common 
Dats Hp aay i? ‘Onn Park, 
| ; The Engineering Department has been in contact with the Peel 


Regional Police, who have no ob 
will provide Supervision/escort 


F. 02.0402 


jections to the proposal and 


Parks Department and therefore has insurance coverage. 


Since the roadways will not be closed, and the parade will 
be supervised by the Peel Regional Police, this department 


has no objections to the proposal subject to the usual 
conditions for special events, 


RECOMMENDATIONS: That permission be granted to the festival committee to hold 
the 1986 Strawberry Parade on Saturday, June 21, 1986 
between 10:00 a.m. and 12 noon on the previously outlined 
route, subject to the following conditions: 


(a) Completion of a road restriction permit with the 


Engineering Department at least five days prior to the 
event. 


(b) That the parade be escorted/supervised by the Peel 


ee Police, 


William Pp, Taylor, 
Commissioner, 
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The Strawberry Festival is affiliated with Recreation and 
Ge, 
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Engineering and Department. 
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: Lily OF MISSISSauga 
| MEMORANDUM | 
SEMURANUUM | 
| Chairman § Membe 
ers of From ‘A+ Franks issi | 
| Dept. Operations §& Works Committee —— } aE 
— a Committ swt —— HIM. 5 10.0 eept Building, Zoning and Licencing : 
L.OFf- OF O2 © 
SUBJECT : Taxicab Owner's Li - = 
cences - Issuance of additional licences. | 
ORIGIN A i 
Otte oe tee from Public Vehicle Authority meeti | 
ve 2 = for the issuance of three (3) alditiens | 
cences une 1986, adopted by Council on November 4, 1985 | 
| 


and 112 Arthor Menten, Boutros Diab, #11 Constantin Agorits 
were received against thm from The eto putty and no objections 
members. Therefore, we will a general public or industry 


aforementioned applicants be issued one (1) A oe t nach of the 


ee ee ee ee 


ah - Boutros Diab 
11) ~- Constantin 
| (iii) - Arthur M. es 





| | 
} A.“Franks, Commissi | 
| RN:hu Building, Zoning: — : | 
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To Members of 





mittee Dept. 





RECOMMENDATION: 


City of Mississauga 
MEMORANDUM 
From A. Franks 


ommissioner 
Building, Zoning & Licensing 





May 29, 1986 
ep * JUN 11 1986 


OPERATIONS/WORKS 


Housekeeping Agreement - 410613 Ontario Limited 
Our File: 41410 C-86 Code: 4417 


Building Department 


410613 Ontario Limited, the owner of premises 
known municipally as 50 Brittania Road East, 
has applied to the Building Department for a 
building permit to permit construction on the 
site. City of Mississauga Zoning By-law 5500, 
as amended provides that no building permit 
shall be issued prior to the execution of a 
housekeeping agreement. 


A housekeeping agreement in a form the same 
as housekeeping agreements which had previously 
been approved by this Council has been prepared 
and executed by 410613 Ontario Limited. The 
agreement is in satisfactory form from a legal 
standpoint. 


That the attached Housekeeping Agreement dated 
May 29, 1986 between 410613 Ontario Limited 
and The Corporation of the City of Mississauga be 
executed by the Mayor and the Clerk and the 
corporate seal be affixed thereto. 


A. Franks 
Commissioner 
Building, Zoning and Licensing 
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MEMORANDUM 








To Chairman and Members ae 
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- : Building, Zoning and Licensing 
Dept..._Operation and Works Committee = Dept. ding 
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£.07-O/ '  QPERATIONS/WORKS JUN 11 1986 


May 20, 1986 


SUBJECT: Contract with Transport Canada 
ORIGIN: Staff 


COMMENTS: The City of Mississauga for the past number of years 
has supplied 3 Public Vehicle Licensing Inspectors to 
Transport Canada to assist with their ground transportation 
services at the International Airport. 


| 
| 
' 
File # 201 | 
) 
The present contract with Transport Canada has now | 
expired. This contract is for a 5 year period. 
RECOMMENDATION: That the attached draft by-law to authorize the Mayor 
and Clerk to execute the contract to provide 3 Public 
Vehicle Licensing Inspectors at Lester B. Pearson 
International Airport, be approved. 


a 


A. Franks, Commissioner 
Building, Zoning and Licensing 
Building Department 
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| : Ee Uily Ul WISSISSAUGa 
ea Ge } 0 MEMORANDUM | 
| Peon art? | 
) | 
| = MAYOR AND MEMBERS OF COUNCIL roms W. STEWART, Q.C, = | 
ieee ear ee 6. 
SSS SSS 
May 14th, 1986 
JUN 11 1986 
I ce 
SUBECT : Middle Road Heritage Bridge and the 
establishment of part of Sherway Drive 
under the joint jurisdictions of the City of 
Etobicoke and the City of Mississauga. 4 | 


ORIGIN: Application for a grant for the restoration of the 
Middle Road Bridge. 


COMMENTS: In the course of the preparation of a legal 
: * description and reference plan required in 
connection with the application for a grant from 
the Ontario Heritage Foundation and the Ministry 


g fe of Citizenship and Culture for the restoration of 

i | the Middle Road Bridge, it was discovered that a 

JUN 5 1868 _ Small parcel of land upon which the bridge is 
' located, which is part of the public highway by 

F.0A-02 implied dedication and acceptance, has never been 


- Because the bridge and the public 
highway within 30 metres of each end of the bridge 
are under joint jurisdictions of the Cities of 
Mississauga and Etobicoke, a by-law should be 
enacted by both municipalities to formally 
establish the public highway. A similar by-law is 
now being presented to the Council of the City of 
Etobicoke for enactment. The land is described in 
metes and bounds, a copy of which is attached 
hereto. 


RECOMMENDATION: That a by-law be enacted to establish the lands 
pon which the Middle Road Bridge is located and 

ch are described in metes and bounds as 

attached hereto, as a public highway under the 

joint jurisdiction of the City of Mississauga and 

the City of Etobicoke. 





RKG: aa L. W. STEWART, Q.C. 
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| 

“ 7 a Sfoor formally established as part of the public 
CITY SOLICITOR 
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: ; vay Ul WHdSdISSaUYd 
Operations and Works Committee Terence L. Julian 
To From : ——— 
City Clerk 
Dept. | 
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JUN 44. 
OPERATIONS/WORKS 11 1966 
May 23, 1986. | win 5 4088 


i~ ~~ 


LADIES AND GENTLEMEN: 


SUBJECT: Conveyance of City owned Lands to the Region 
for Cawthra Road Grade Separation (CMR. 
File: A.02.04.05.01 


ORIGIN: Request from the Region of Peel September 20, 
1985. 
COMMENTS : The Region of Peel is proposing to widen and 


reconstruct Cawthra Road between Lakeshore Road 
and Atwater Avenue. The project includes the 
construction of a grade separation of the 
C.N.R. level crossing. In order to facilitate 
the proposed construction, the Region requested 
the conveyance of City owned lands on both 
Sides of Cawthra Road for the road widening. 
The City owned lands in question are located at 
the northeast corner of Third Street and 
Cawthra Road and on the west side of Cawthra 

Road, approximately 250 feet south of Third 

Street. Both parcels are surplus engineering 

greenbelt and the Engineering Department has 

indicated no objection to the gratuitous 

conveyance of these lands to the Region. 


The Region has now prepared the transfer 
documents, which have been reviewed by the 
Legal Department and found to be satisfactory. 
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RECOMMENDATION: That a By-law be enacted authorizing the 

execution of the Transfers of Land from the 
Corporation of the City of Mississauga to the 
Regional Municipality of Peel with respect to 
Part of Lot 23, Registered Plan B-19, 
designated as Part 12 on Reference Plan 
43R-13431, and Part of Lot 153, Registered Plan 

| C-23, gésiynated as Part 23 on Reference Plan 


43R-127431. | 
iW 4 | : 


Terence L. Julian, A.M.C.T., C.M.C., 
City Clerk. 
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Operations and Works Committee — Terence L. Julian 
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LADIES AND GENTLEMEN: 


—— 


/ 
' 
| 
SUBJECT: Request for reconveyance of One Foot Reserve 
to The Cadillac Fairview Corporation Limited, 
Block F, Registered Plan M-284, B.06.284.06 
| 


Request by The Cadillac Fairview Corporation 


ORIGIN: 
Limited 


| COMMENTS : Block A on Registered Plan M-284 was 
designated as an 88 foot widening to be 


incorporated as part of Highway 40l. 
Ministry of Transportation and Communications, 


The 


since registration of Plan M-284, has reduced 


their requirements to a 27 foot widening (Part 


2, Plan 43R-7513). The remaining 61 feet of 


Block A (Part 1, Plan 43R-7513) was reconveyed 


to The Cadillac Fairview Corporation, owners 
of Block D on Registered Plan M-284. 
is a one foot reserve which separates Block D 
and Block A and was conveyed to the City. 

Cadillac Fairview has now requested that the 


Block F 


i 
| 
i 
! 
| 
i 
| 
| 
| 
| 
} 

one foot reserve (Block F) be reconveyed to : 

them in order to allow access to the remaining 

61 feet of Block A (Part 1, Plan 43R-7513). 


t has been reviewed and approved by 
the Engineering and Works Department. A one 
foot reserve adjacent to the 27 foot widening 


taken by the M.T.C. is unnecessary as they 
trol over access to Highway 


The reques 


have complete con 
401 under 
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RECOMMENDATION: That a By-law be enacted authorizing execution 


of a transfer of Block F, Registered Plan ' 
M-284, to the Cadillac Fairview Corporation 
Limited. 
Z " 
foo Terence L. Julian, nfec.r., C.M.C., 
City Clerk. 
G10 5 4 
Attach. 
| | 
: | 
| 
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CITY OF MISSISSAUGA 


CLERKS DEPARTMENT 
REALTY SERVICES 













Block F, 1 Foot Reserve 
Registered Plan M-284 conveyed to 
The Cadillac Fairview Corvoration 
Limited 
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OPERATIONS/WORKS 
SUBJECT: Skateboard ramps 4 
ORIGIN: Councillor Steve Mahoney - May 28, 1986 
COMMENTS : The Building Department is currently in receipt of two complaints 


concerning skateboard ramps on private property. This, to the 
best of our knowledge, is not a wide spread problem and we are 
aware of only one other skateboard ramp complaint investigated 
by the Building Department in the past few years. 
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There is nothing specific in any of our by-laws which would 
prohibit the construction and use of a skateboard ramp on ! 
private property in Mississauga. The structure cannot be 
considered as a building under the definition of the Building 
Code and, therefore, it does not require a building permit. 
The structure, in many ways, is comparable to an above ground 
swimming pool, serving a recreational purpose and roughly of 
the same size. It may be found objectionable, aesthetically | 
speaking, and from the point of view of creating noise, just as 
an above ground swimming pool might. 


It is felt that the best and most expeditious way of dealing with 
this problem is to proceed under the Nuisance Type Noise By-law 
#785-80. During the investigation of the two current complaints, 
the By-law Enforcement Officer informed the owners of both 
properties involved that not only private liability may become 

a major issue in case of an accident or injury but the City 
would also have to proceed under the requirements of the Noise 
By-law if complaints are received from the neighbouring 
properties. Therefore, if in spite of our warning, the 
construction and use of the skateboard ramps continues, and 
assuming that the adjacent property owners are willing to complain 
and appear in court as witnesses, the By-law Enforcement 
personnel are prepared to lay charges and proceed with the 
prosecution under the requirements of the by-law. 
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June 2, 1986 | 
Operations and Works Committee : 
Continued.....Page 2 


RECOMMENDATION: 1. That the report dated June 2, 1986 from the Commissioner 
of Building, Zoning & Licensing concerning skateboard 
ramps on private property be received. 





2. That the problem of skateboard ramps on private property be 
dealt with under the authority of the Noise By-law #785-80. 


E 4 
i | 


A. Franks ; 
| Commissioner 
—_ Building, Zoning & Licensing . 
MMN/bj 
c.c. M.M. Navabi 
R. Campbell 
B. Payton 
M.C. Brown 
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| CITY OF MISSISSAUGA 
MINUTES 

MEETING SIX EIGHTY-SIX 

NAME OF COMMITTEE: OPERATIONS & WORKS COMMITTEE 


- . -_ 


PLACE OF MEETING: COUNCIL CHAMBERS 


MEMBERS PRESENT: Councillor H. Kennedy (Chairman) | 
Councillor L. Taylor 4 
Councillor F. McKechnie 
Councillor D. Culham 
Councillor D. Cook 
T. 


Councillor Southorn 


MEMBERS ABSENT: NIL 
OTHERS PRESENT: Mayor H. McCallion 


STAFF PRESENT: Mr. D. Lychak, City Manager 
Mr. W. P. Taylor, Commissioner of Engineering 
and Works 
Mr. A. Franks, Commissioner of Building 
Mr. L.W. Stewart, City Solicitor 
Ms. L. Mailer, Committee Coordinator 


DATE OF MEETING: WEDNESDAY, JUNE 11, 1986, 9:35 A.M. 
| 
| 


DEPUTATIONS - 9:35 A.M. 


A. Mr. J. Mirka, General Manager, and Mr. R. Jones, Director, 
Planning & Construction, and Mr. K. Postage, Director of 
Consumer Affairs, Hydro Mississauga 

F.04.04 


SEE ITEM 1 
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B. Mr. Ian MacKay, 3260 Hornbeam Crescent, Mississauga. 
L.07.03.01 . 
SEE ITEM 13 

MATTERS FOR CONSIDERATION: 

Re Presentation by Hydro Mississauga with respect to hydro 


servicing of the City Centre. 


By way of introduction, Mayor McCallion advised that she 

had requested this presentation as a result of a recent 

presentation to the Hydro Commission with respect to the .] 
problems associated with servicing the Hammerson hotel site ; 
in the City Centre. The Mayor advised that an interim 

solution had been reached, but the completed hotel will not : 
have a backup system if power is disrupted. As a result, | 
it seemed appropriate that the servicing of the Centre be 

discussed at this time. 


| 
j 
| 
| 
| 
Mr. J. Mirka, General Manager advised that the presentation | 
will deal more on the past and outline the matters which | 
have to resolved to provide future hydro services to the 
City Centre. Mr. Mirka pointed out that the City Centre | 
including Square One Shopping Centre is somewhat different 
from the rest of the City and therefore the servicing is 
somewhat different. The Commission has directed Staff to 
negotiate a new agreement and to create a new master plan 
for the area. It is expected that this master plan will be 
well underway by the end of the year and Hydro will make a 
presentation to the City at that time. 


Mr. R. Jones, Director of Planning and Construction, 
presented the master plan and technical requirements to 
service the Centre and how these requirements will be 
required. 


Councillor Taylor inquired what steps are being taken to 
protect the service from disruption since it would seem 
that many of the companies who will locate in the City 
Centre will be highly computerized and power interruptions 
to these computer systems could be very costly. 


| 
| 
; 
| 
i 
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Mr. Jones advised that disturbances are caused in a number 
of ways and the system planned for the Centre is one of the 
more reliable; however, a System to provide “network 
protectors” is being investigated, but of course this adds 
considerably to the cost of providing the service. Mr. 
Jones confirmed that a presentation would be made on this 
System when the investigations are completed. 


| 
Councillor Taylor further questioned what provisions are 
being made to locate the underground cables so that 
buildings can be located closer to the street lines to 
create the downtown environment of the City Centre | 
desired. In other parts of the City, the underground 
services have restricted the siting of the building as well 
as landscaping and this should be given special 
consideration in the City Centre. 4 
| 
| 
i 
| 
| 


Mr. Jones advised, that as a Member of the Public Utilities 
Coordinating Committee, he would address this question to 
the Committee and report back. 


Mr. K. Posgate outlined the basic details of the agreement 
with Hammerson and that Staff have been directed to 
renegotiate an agreement. The first item is the 
development of a master electrical plan which will require 
the developer to engage a consulting engineer to design the 
whole area. Hydro will act as the approving authority for 
the design. The agreement will address such issues as new 
Substation, levies, financial Securities and regulations. 


In conclusion, Mr. Mirka advised that the Commission has 
directed Staff to negotiate a new agreement and to create a 
new master plan for the area. It is expected that this 
master plan will be well underway by the end of the year 
and Hydro will make a presentation to the City at that time. 


of the City Hall site was questioned with respect to the 
payment of levies, including Hydro and Region and whether 
Or not these were payable by the Purchaser of the site. 

Mr. Lychak was requested to prepare a report on this matter 
for the consideration of the Administration and Finance 
Committee. 


Councillor Taylor recommended that the presentation be 


received with appreciation. This motion was voted on and 
Carried. 


F.04.04 


During discussion of this matter, the question of the sale 
Received 
See Recommendation OW-129-86 (L. Taylor) 
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ze Report dated June 4, 1986, from the Commissioner of 
| Engineering & Works in response t 
developer to waive Condition 3a of Sched 
| Servicing Agreement for Pinetree Development Industrial 
| Subdivision, Plan 43M-449, located north of Britannia Road 
| | East and west of Tomken Road, which states as follows: 


“No building permits will be issued for Blocks 10, ll, 18, 
21 and 23 is developed in conjunction with adjacent lands.” 
| 


The developer, Pinetree Development Co. Limited, have 
requested that this condition be waived 


Block 21 as they have been unable to pur 
Property which is adjacent 


Tomken Road. At the request of the Plan 


fer (copy attached) to the ; 
e however this was declined. 


| 

| 

the developer made a formal of 
The Planning Department and the En | | 
} 


adjacent owners at market valu 


gineering and Works 
Department have no objection to the waiving of Condition 3a 
Provided a 15 metre casement is provided in favour of the 
City over Block 21 adjacent to the 
allow for potential future access from the 


to Kestrel Road. The easement Shall contai 
binding on future owners that t 


transferred to the adjacent Property owner if and when 
required. Mr. Taylor recommends: 


B.06.449.02 


See Recommendation OW-130-86 (D. Culham) 
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3's Report dated May 27, 1986, 
Engineering & Works with re 
developer's securities for the completion of grading 
rectification works on Lots 165, 166 ana 167, Plan 43M-445, 
Sheridan Mills Subdivision, located east o 


f Erin Mills 
Parkway and south of Britannia Road West. Under the terms 
of the Servicing Agreement, Donlee Holdings Limited is 


responsible for the grading of all lots within the 
Subdivision. Staff have prepared Several letters to the 
developer and have met to discuss the matter of the 
unsatisfactory grading on Lots 165, 166 and 167, however to 
date, the matter remains unresolved. The problem involves 
@ large grade differential in the rear 


yard of Lots 165, 
166 and 167 resulting in substantial Slopes. 


The City approved the grading plan for these lots on 
September 29, 1983 however at that ti 


elevations and the ground elevation a 
house were compared to the overall gr 
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It is our conclusion that the rear yard should 
of a flat area (3/4 of the rear yard at 2 
Slope) and the remaining portion be 
Slope and a retaining wall to make u 


' 
| 
| 
differential as is our current practice. mr. Taylor 
recommends: 


(a) That the Commissioner of Engineering and Works be 
authorized to complete the outstanding grading 
rectification works on Lots 165, 166 a 
43M-445, Sheridan Mills Subdivision, 
Erin Mills Parkway and south of Brita 
at an estimated cost of $19,500.00. 


nd 167, Plan 
located east of 
nnia Road West, 


(b) That the Commissioner of Engineering and Works be 
authorized to engage Allan C. Randles Limited for the 


ve grading 

0, subject to 

and further, 

act in this manner 
ng and Works be 


works at an estimated cost of $1,500.0 
him agreeing to do the work forthwith; 
if Mr. Randles is not prepared to 
that the Commissioner of Engineeri 
authorized to hire a consulting en 


Choice to Carry out this work at a 
$1,500.00. 


gineer of his 
cost not to exceed 
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(c) That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 
incurred by the City pursuant to Recommendations (a) 
and (b). 


B.06.445.02 


Approved 
See Recommendation OW-131-86 (T. Southorn) 


Engineering & Works with respect to a draw on the 

developer's securities for the completion of grading 

rectification works on Lot 116, Plan 43M-445, Sheridan 

Mills Subdivision, located east of Erin Mills Parkway and | 
south of Britannia Road West. Under the terms of the 
Servicing Agreement, Donlee Holdings Limited is responsible 

for the grading of all lots within the subdivision. Staff 

have prepared several letters to the developer concerning 

the grading deficiencies on Lot 116 however to date these 

matters remain outstanding. The residents involved have 

expressed their concern regarding the delay in this 

matter. Mr. Taylor recommends: 


(a) That the Commissioner of Engineering and Works be 
authorized to complete the outstanding grading 
rectification works on Lot 116, Plan 43M-445, 
Sheridan Mills Subdivision, located east of Erin 
Mills Parkway and south of Britannia Road West, at an 
estimated cost of $900.00. 


! 
| 
i 
| 
| 
Report dated May 28, 1986, from the Commissioner of 
| 
| 


(b) That the Commissioner of Engineering and Works be 
authorized to engage Allan C. Randles Limited for the 
design and supervision of the corrective grading 
works at an estimated cost of $200.00. 


(c) That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 
incurred by the City pursuant to Recommendations (a( 
and (b) 


B.06.445.02 


Approved 
See Recommendation OW-132-86 (T. Southorn) 
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ed May 27, 1986, from the Commissioner of 


5. Report dat 
s regarding the Rainbow Festival Parade 


Engineering & Work 
proposed for Monday, June 30, 1986, between the hours of 


11:00 a.m. and 1:00 p.m. and the necessary road closures to 


| 

| 

i 

| 
accommodate the parade. The Engineering Department has no 
objection to the events of the Rainbow Festival subject to 


: 
' 
| 
| 
| 
| the normal conditions for special events. Mr. Taylor 
| recommends: | 
| (a) That the Rainbow Festival be granted permission to 
ee hold the Rainbow Parade on the route outlined in the 
report dated May 27, 1986, from the Commissioner of | 

| 

| 


| : Engineering and Works on Monday June 30, 1986 between 
11:00 a.m. and 1:00 p.m., subject to the following 


conditions: 


(i) Completion of a Road Closure permit with the 4 
Engineering Department at least five days prior 


to the event; 
(ii) The placement of fluorescent traffic cones on 
Lakeshore Road between Stavebank Road and Front 


Street; 


(iii) Complete supervision and traffic control by the 
Peel Regional Police. 


(b) That the Rainbow Festival be granted permission to: 


(i) Control access to the Stavebank Road North and 
Front Street North parking lots during the 
Festival; 


(ii) Place a viewing stand on the boulevard of 
Lakeshore Road adjacent to the Port Credit 
Library during the Parade; 


(iii) Place advance Rainbow information signs at a 
number of intersections City-wide; 


(iv) Close Front Street North (limited access) on 
Tuesday, July 1, 1986 between 12:00 noon and 


10:00 p.m. 


} 
| 
(c) That a by-law be enacted to authorize the closures of 
portions of Mineola Road East, Lakeshore Road West, 
Hurontario Street and Front Street North for the 


Rainbow Festival. 





A.04.08.06 
F.02.04.02 


Approved ’ 
See Recommendation OW-133-86 (T. Southorn) 
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| 6. Report dated May 26, 1986, from the Commissioner of 

. Engineering & Works with respect to the Strawberry Festival 

| Parade proposed for Saturday, June 21, 1986, between 10:00 

| a.m. and 12 Noon. Since the roads will not be closed and 

i the parade will be supervised by the Peel Regional Police, 

| the Engineering Department has no objections to the 
proposal subject to the usual conditions for special 

events. Mr. Taylor recommends: 


That permission be granted to the festival committee to 

hold the 1986 Strawberry Parade on Saturday, June 21, 1986 
| between 10:00 a.m. and 12 noon on the route outlined in the 
| report dated May 26, 1986, from the Commissioner of 
Engineering and Works, subject to the following conditions: 


LS RE EE RS I en ee a ee 


(a) Completion of a road restriction permit with the 
Engineering Department at least five days prior to ; 
the event. 


(b) That the parade be escorted/supervised by the Peel 
Regional Police. 


A.04.08.03 
F.02.04.02 


Approved 
See Recommendation OW-134-86 (D. Cook) 


Building, Zoning and Licensing regarding the recommendation 
of the Public Vehicle Authority adopted by Council on 
November 4, 1985, to issue three additional taxicab owners’ 
licenses. Staff have reviewed all available information on 
the first three applicants who are next entitled for 
consideration in order of seniority from the current 
Taxicab Priority List in relation to qualifying for the 
issue of these licenses. All three appear to qualify and 
no objections were received from the general public or 
industry members. Mr. Franks recommends: 


oun oo, . ee 
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That one Taxicab Owner's License be issued to each of the 
three qualifying applicants on the Priority List: Boutros 
Diab; Constantin Agoritsas; and Arthur M. Johnson. 


L.08.04.02 


Approved 
| See Recommendation OW-135-86 (D. Culham) 
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| 8. Report dated May 29, 1986, from the Commissioner of 
| Building, Zoning and Licensing with respect to the 

| execution of a Housekeeping Agreement with 410613 Ontario 

| Limited, for the premises known municipally as 50 Britannia 
| Road East which is required in accordance with the Zoning 

| By-law. The agreement has been executed by the Owner and 


is in a form Satisfactory to the Legal Department. mr. 
Taylor recommends: 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated May 29, 1986, between The 
| Corporation of the City of Mississauga and 410613 Ontario 


| Limited for the premises known municipally as 50 Britannia 
| Road East. 
B.01.04 
9. Report dated May 20, 1986, from the Commissioner of 


Building, Zoning and Licensing regarding the Contract with 
Transport Canada for the Provision of 3 vehicle licensing 
inspectors to assist with the ground transportation 


Services as the Pearson International Airport. Mr. Franks 
recommends: 


That a by-law be enacted to authorize execution of the 
Agreement dated January 30, 1986, between Transport Canada 
and The Corporation of the City of Mississauga to provide 3 
Public Vehicle Licensing Inspectors at Lester B. Pearson 
International Airport for a period of five years. 


L.07.01 


See Recommendation OW-137-86 (F. McKechnie) 
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See Recommendation OW-136-86 (F. McKechnie) 
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10. 





Report dated May 14, 1986, from the City Solicitor the 
Middle Road Heritage Bridge and the establishment of part 
of Sherway Drive under the joint jurisdictions of the City 
of Etobicoke and the City of Mississauga. In the course of 
the preparation of a legal description and reference plan 
required in connection with the application for a grant 
from the Ontario Heritage Foundation and the Ministry of 
Citizenship and Culture for the restoration of the Middle 
Road Bridge, it was discovered that a small parcel of land 
upon which the bridge is located, which is part of the 
public highway by implied dedication and acceptance, has 
never been formally established as part of the public 
highway. Because the bridge and the public highway within 
30 metres of each end of the bridge are under joint 
jurisdictions of the Cities of Mississauga and Etobicoke, a 
by-law should be enacted by both municipalities to formally 
establish the public highway. A similar by-law is now 
being presented to the Council of the City of Etobicoke for 
enactment. Mr. Stewart recommends: 


That a by-law be enacted to establish the lands upon which 
the Middle Road Bridge is located as a public highway under 
the joint jurisdiction of the City of Mississauga and the 
City of Etobicoke. 


Councillor Cook advised that the residents in the area 
would like to have a ribbon cutting ceremony due to the 
historic nature of this bridge and its designation by two 
municipalities (Mississauga and Etobicoke) as an historical 
Structure. Mr. Lychak advised that he would make 
arrangements with the Public Affairs Department. 


F.02.02 
I.10.84004 


Approved 
See Recommendation OW-138-86 (D. Cook) 


| 
i 
) 








I CE LL LLLLLLL LLL LLL LALLA ELLA, LO = , 
I 


te peat ate aoe 


a am 
-_—— wore Ce em eee -il- June Li, 1986 | 


| 1. Report dated May 23, 1986, from the City Clerk regarding | 
the conveyance of City owned Lands to the Region for 
) Cawthra Road Grade Separation (C.N.R.). The Region of Peel 
is proposing to widen and reconstruct Cawthra Road between 
Lakeshore Road and Atwater Avenue. The project includes 
the construction of a grade separation of the C.N.R. level 
crossing. In order to facilitate the proposed 
construction, the Region requested the conveyance of City 
| owned lands on both sides of Cawthra Road for the road 
widening. The City owned lands in question are located at 
| the northeast corner of Third Street and Cawthra Road and 
on the west side of Cawthra Road, approximately 250 feet 
| | south of Third Street. Both parcels are surplus 
engineering greenbelt and the Engineering Department has 
indicated no objection to the gratuitous conveyance of ‘ 
these lands to the Region. The Region has now prepared the 
transfer documents, which have been reviewed by the Legal 
Department and found to be satisfactory. Mr. Julian 
recommends: 


a ee ee ee et ee ee ee oe emo eee ee ee 


That a by-law be enacted to authorize execution of the 
Transfers of Land from The Corporation of the City of 
Mississauga to the Regional Municipality of Peel with 
respect to Part of Lot 23, Registered Plan B-19, designated 
| | as Part 12 on Reference Plan 43R-13431, and Part of Lot 
’ 153, Registered Plan C-23, designated as Part 23 on : 
Reference Plan 43R-13431 (Cawthra Road Grade Separation). 


— we-ces oe gee eww - ee we 0 +- — 


A.02.04.05.02 


Approved 
See Recommendation OW-139-86 (T. Southorn) 
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i | 12. Report dated May 20, 1986, from the City Clerk in response 


to a request for reconveyance of one foot reserve to The 

Cadillac Fairview Corporation Limited, Block F, Registered 

Plan M-284. Block A on Registered Plan M-284 was 

designated as an 88 foot widening to be incorporated as 

| part of Highway 401. The Ministry of Transportation and 
Communications, since registration of Plan M-284, has | 

| reduced their requirements to a 27 foot widening (Part 2» 
Plan 43R-7513). The remaining 61 feet of Block A (Part l, 
Plan 43R-7513) was reconveyed to The Cadillac Fairview 
Corporation, owners of Block D on Registered Plan M-284. 
Block F is a one foot reserve which separates Block D and | 
Block A and was conveyed to the City. Cadillac Fairview 

| has now requested that the one foot reserve (Block F) be 

reconveyed to them in order to allow access to the | 

remaining 61 feet of Block A (Part 1, Plan 43R-7513). ) 


i 

| 

i 

: 

| 

The request has been reviewed and approved by the 

| Engineering and Works Department. A one foot reserve 

adjacent to the 27 foot widening taken by the M.T.C. is 
unnecessary as they have complete control over access to 
Highway 401 under j 
Improvement Act, 

| 

| 

| 

| 


Mr. Julian recommends: 


That a by-law be enacted to authorize execution of the 

transfer of Block F, Registered Plan M-284, to the Cadillac 

Fairview Corporation Limited (lands adjacent to Hwy. 401 - 
| south of Derry Road West/east of Argentia Road). 


B.06.284.06 


ecceran —K-_- «© 


Approved 
See Recommendation OW-140-86 (T. Southorn) 
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The following additional matters were considered by the Committee. 


13. Report dated June 2, 1986, from the Commissioner of 
Building, Zoning and Licensing in response to two 
complaints concerning skateboard ramps on private 
Property. This has not been a widespread problem and only 


one other such complaint has been investigated in the past 
few years. 
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There is nothing specific in any of the City's by-law which 
would prohibit the construction and use of a skateboard 
ramp on private property in Mississauga. The structure 
Cannot be considered as a building under the definition of 
the Building Code, and therefore, it does not require a 

building permit. The structure, in many ways, is 

| comparable to an above ground Swimming pool, serving a 

| recreational purpose and roughly of the same size. It may 

| be found to be objectionable, aesthetically speaking, and 
from the point of view of creating noise, just as an above 
ground swimming pool might. 


| 
| 
' 
| 
| 
| 
| 
| } 
The best and most expeditious way of dealing with this 
problem is to proceed under the Nuisance Type Noise By-law 
| 785-80. During investigation of the two current ; 
complaints, the By-law Enforcement Officer informed the 
owners of both properties involved that not only private | | 
liability may become a major issue in case of an accident | 
or injury but the City would also have to proceed under the 
requirements of the Noise By-law if complaints are received | 
from the neighbouring properties. Therefore, in spite of 
the warnings, the construction and use of the skateboard 
ramps continues, and assuming that the adjacent property 
owners are willing to complain and appear in court as | 
witnesses, the By-law Enforcement personnel are prepared to 
lay charges and proceed with the prosecution under the | 
requirements of the by-law. Mr. Franks recommended: | 


That the report dated June 2, 1986, from the Commissioner 
of Building, Zoning, concerning skateboard ramps on private 
property be received and that the problem of skateboard 


ramps be dealt with under the authority of the Noise By-law 
785-80. 


Mr. Ian MacKay of 3260 Hornbeam Crescent, Mississauga, 
appeared before the Committee as a resident adjacent to the 
home where one of these skateboard ramps have been 
constructed. Mr. MacKay stressed that the ramp in his 
neighbour's backyard is 7° high and 20° long approximately 
and is a major structure. It also attracts many children 
from a wide area and on occasions it seems like an 
amusement park next door. Mr. MacKay stated that he has 
lost the enjoyment and privacy of his backyard and would 
probably affect the resale value of his home. 
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| 
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| 
| | In response to a question, Mr. Franks advised that Mr. | 
| MacKay's neighbour has been served with a summons and Mr. 
| MacKay and another neighbour have sworn complaints and have | 
indicated they are willing to appear as witnesses in 
court. Mr. Franks reiterated that this is not a structure 
under the definition of the building code and the authority 
to deal with this matter falls under the jurisdiction of 
the Noise By-law. 
} 
| 
| 


_ + nie 


In response to question, Mr. MacKay confirmed that he had 
spoken to his neighbour about the matter, but received no 
cooperation. 


staff attempt to reason with the neighbours on such 
matters, however they are not always successful in 
resolving such matters. 


— <e 


Councillor Taylor inquired whether such a structure would 
be prohibited in this area since this was located in Erin 
Mills where there are restrictive covenants on title. 
Councillor Taylor suggested Mr. MacKay investigate this 
matter. 


While Members of Committee Sympathized with the Mr. 
MacKay’s situation it was apparent that the City had no 

| jurisdiction over the matter except under the Noise By-law 
with the cooperation of the residents. Mayor McCallion 
advised Mr. MacKay that she would contact his neighbour to 
discuss this situation. 


14. Refuse Contract and Recycling Program 


Mr. Taylor provided the Committee with the statistics on 
tonnage for the second week under the new contract. It 
appears that the recycling program is a success beyond 
everyone's expectations and the program will monitored 
carefully and updates provided as appropriate. 


F.05.04.06 
| No Recommendation 
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: Mr. Franks also pointed out that the By-law Enforcement 
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| 
See Recommendation OW-41-86 (D. Culham) 
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15 Mississauga Valley Boulevard — Elm Drive to Coo 
Creek- Parkin 


Councillor Taylor advised that 


hour basis to alleviate pr 
| Privilege is bei 


Causing a Safety hazard. 
Councillor recommended that the 7 


2 hours Parking be lifted 
and that the 3 hour Parking limit 


Staff were r 


©quested to Prepare a 
f 


report on this Situation 
Or Council's Consideration on June 16, 1986. 
F.06.04.02 


~~. 


IG. 


the installation Of a Stop 
Sign be @Pproved at this intersection in accordance with 
the wishes Of the area residents. 


Staff were re 


guested to Prepare a report on 
for Coun 


Ci] *s Consideration on Ju 
F.06.04.02 


No Recommendation 


2 
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i 
| 
| 
| 
this Situation 
et - from Highway 403 to Eglinton Avenue - 
Speed Limit 


ne 16, 1986. 


F.06.04.02 
Recommendations: AS per Report 6-86 


Adjournment: 11:30 a.m. 
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REPORT 6-86 
TO: THE MAYOR AND MEMBERS OF COUNCIL 


The Operations and Works Committee presents it sixth report and 
recommends: 


OW-129-86 That the presentation to the Operations and Works 
Committee on June 11, 1986, by Hydro Mississauga 
Representatives with respect to hydro servicing of the 
City Centre be received with appreciation. 


F.04.04 
(04-129-86) 


| 
| 
i 
| 
| 
} 
OW-130-86 That Condition 3a of Schedule C of the Servicing 
Agreement for Pinetree Development Industrial 
Subdivision, Plan 43M-449, located north of Britannia 
Road East and west of Tomken Road, be waived with respect 
to Block 21 subject to a 15 metre easement being provided | 
by Pinetree Development Co. Limited in favour of the City | 
over Block 21 adjacent to the Block 20/21 lot line to 
allow for potential future access from the adjacent 
property to Kestrel Road. 


B.06.449.02 
(04-130-86) 


OW-131-86 (a) That the Commissioner of Engineering and Works be 
authorized to complete the outstanding grading 
rectification works on Lots 165, 166 and 167, Plan 
43M-445, Sheridan Mills Subdivision, located east of 
Erin Mills Parkway and south of Britannia Road West, 
at an estimated cost of $19,500.00. 


; 
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OW-132-86 (a) That the Commissioner of Engineering and Works be 
authorized to complete the outstanding grading 
rectification works on Lot 116, Plan 43M-445, 
Sheridan Mills Subdivision, located east of Erin 
Mills Parkway and south of Britannia Road West, at an 
estimated cost of $900.00. 
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Operations/Works -2- June 11, 1986 | 
(b) That the Commissioner of Engineering and Works be | 
authorized to engage Allan C. Randles Limited for the 
design and supervision of the corrective grading 
works at an estimated cost of $1,500.00, subject to | 
him agreeing to do the work forthwith; and further, | 
if Mr. Randles is not prepared to act in this manner | 
that the Commissioner of Engineering and Works be ! 
authorized to hire a consulting engineer of his 
choice to carry out this work at a cost not to exceed | 
$1,500.00. | 

(c) That the City Treasurer be authorized to draw on the ; : | 
developer's Letter of Credit to defray the costs ; 

incurred by the City pursuant to Recommendations (a) : | 
and (b). | 
; 
B.06.445.02 ‘ 
(04-131-86) | 
| 
} 


(b) That the Commissioner of Engineering and Works be 
authorized to engage Allan C. Randles Limited for the 
design and supervision of the corrective grading 
works at an estimated cost of $200.00. 


(c) That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 


incurred by the City pursuant to Recommendations (a( 
and (b) 


B.06.445.02 
(04-132-86) 
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OW-133-86 (a) That the Rainbow Festival be granted permission to 


hold the Rainbow Parade on the route outlined in the 
report dated May 27, 1986, from the Commissioner of 
Engineering and Works on Monday June 30, 1986 between 


11:00 a.m. and 1:00 P-m., subject to the following 
conditions: 


Engineering Department at least five days prior 
to the event; 
(ii) The placement of fluorescent traffic cones on 
Lakeshore Road between Stavebank Road and Front 4 
Street; | 
(iii) Complete Supervision and traffic control by the | 
Peel Regional Police. 


(b) That the Rainbow Festival be granted permission to: 


(i) Control access to the Stavebank Road North and 


Front Street North Parking lots during the 
Festival; 


(ii) Place a viewing stand on the boulevard of 
Lakeshore Road adjacent to the Port Credit 
Library during the Parade; 


(iii) Place advance Rainbow information Signs at a 
number of intersections City-wide; 


(iv) Close Front Street North (limited access) on 


Tuesday, July 1, 1986 between 12:00 noon and 
10:00 p.m. 


(c) That a by-law be enacted to authorize the Closures of 
portions of Mineola Road East, Lakeshore Road West, 


Hurontario Street and Front Street North for the 
Rainbow Festival. 


A.04.08.06 
F.02.04.02 


| 
(i) Completion of a Road Closure permit with the 
i 
(04-133--86) 
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OW-134-86 That permission be granted to the festival committee 
to hold the 1986 Strawberry Parade on Saturday, June 
21, 1986 between 10:00 a.m. and 12 noon on the route 
outlined in the report dated May 26, 1986, from the 
Commissioner of Engineering and Works, subject to the 
following conditions: 


(a) Completion of a road restriction permit with the 
| Engineering Department at least five days prior to 
| the event. 
(b) That the parade be escorted/supervised by the Peel 
| Regional Police. 


A.04.08.03 
F.02.04.02 
(04-134-86) 


aa »* 


the three qualifying applicants on the Priority List: 
Boutros Diab; Constantin Agoritsas; and Arthur M. 
Johnson. 


L.08.04.02 
| (04-135-86) 


the Housekeeping Agreement dated May 29, 1986, 
between The Corporation of the City of Mississauga 
and 410613 Ontario Limited for the premises known 
municipally as 50 Britannia Road East. 


B.01.04 
(04-136-86) 


OW-137-86 That a by-law be enacted to authorize execution of 
the Agreement dated January 30, 1986, between 
Transport Canada and The Corporation of the City of 
Mississauga to provide 3 Public Vehicle Licensing 
Inspectors at Lester B. Pearson International Airport 
for a period of five years. 


—— -—-——— 


L.07.01 
(04-137-86) 
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OW-135-86 That one Taxicab Owner's License be issued to each of | 

OW-136-86 ‘ That a by-law be enacted to authorize execution of | 
: 
| 
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to establish the lands upon 
which the Middle Road Bridge is located as a Public 
highway under the joint jurisdiction of the City of 
| Mississauga and the City of Etobicoke. 
! F.02.02 
I.10.84004 
(04-138-86) 
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| Operations/Works 

: OW-138-86 That a by-law be enacteq 


ee ° 


“| » 4 
OW-139-86 That a by-law be enacted to authorize execution of 

the Transfers of Land from The Corporation of the 

City of Mississauga to the Regional Municipality of 

Peel with respect to Part of Lot 23, Registered Plan 

B-19, designated as Part 12 on Refere 

43R-13431, ana Part of Lot 153, Registered Plan C-23, 

designated as Part 23 o 


n Reference Plan 43R-13431 
(Cawthra Road Grade Separation). 


| 

| 

A.02.04.05.02 
(04-139-86) 

| 


OW-140-86 That a by-law be enacted to authoriz 
the transfer of Block F, Registered Plan M-284, to 


the Cadillac Fairview Corporation Limited (lands 


. adjacent to Hwy. 401 - South of Der 
' of Argentia Road). 


€ execution of 


ry Road West/east 


B.06.284.06 
(04-140-86) 


OW-141-86 That the report dated June 2, 1986, from the 
Commissioner of Building, Zoning and Licensing 
concerning skateboard ramps on private 


Property be 
received and the Problem of skateboard 


ramps on 
Private Property be dealt with under the authority of 
the Noise By-law 785-80. 
L.07.03.01 ~ 
(04-141-86) 
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THE CORPORATION OF THE CITY OF MISSISSAUGA 


AGENDA 


OPERATIONS AND WORKS COMMITTEE 


JUNE 25, 1986, 9:30 A.M. 


COUNCIL CHAMBERS 


Members: Councillor 
Councillor 
Councillor 
Councillor 
Councillor 
Councillor 


H. 
L. 
F. 
D. 
D. 
T. 


Kennedy 

Taylor (Chairman) 
McKechnie 

Culham 

Cook 

Southorn 


Prepared by: Linda Mailer, Clerk's Department 
Date: June 19, 1986 
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10. 
a. 
a2. 
i3. 


14. 


E.03.06.03 


T-76037 


Tr-84024 


B.06.548.02 


C.05.01 
T-78051 


F.02.04.03 


F.02.04.03 


F.02.04.03 
F.02.04.04 
F.06.04.05 
F.06.04.05 


F.06.04.05 


St. Ignatius Loyola Catholic Church - 
Site Plan Condition -— Cost of Left Turn 
Lane 


inguest Into Death of Pasquale 
Spiniello - "§" Curve on Stavebank Road 


River Grove Subdivision - Reduction of 
Major Road Improvement Levy 


Heritage Hills Subdivision - Reduction 
of Major Road Improvement Levy 


Central Erin Mills - Neighbourhood 201A 
- Waiver of Condition 6b of Schedule c 


Civic Centre - Municipal Address 


Gottardo Properties - Approval of 
Street Name - Gottardo Court 


Eglinton Avenue between Erin Mills 
parkway/Winston Churchill Boulevard - 
Temporary Closure 


Verbena Road at Tomken Road - Temporary 
Closure 


Tenth Line West - Temporary Closure 
Vista Drive - Street Party 
Glensharon Community - Traffic Concerns 


Birchwood Drive/Lorne Park Road/Glen 
Road - Traffic Control 


Central Parkway East with Bloor Street 
and Cliff Road North -— Yield Signs 
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25. F.06.04.02 Central Parkway West at C.P.R. Spur 
Line - Parking Prohibition 


16. F.06.04.02 The Credit Woodlands - Parking 
Prohibition 
i7. B.06.475.02 Alcester Investments Limited Industrial 


Subdivision - Release and Abandonment 
of Temporary Easement 


18. L.07.01 Smoking By-law 

20. L.07.01.02 Plumbing By-law Amendment - Staff 
Changes 

ai. L.07.01.02 By-law 115-76 pursuant to The Building 


Code Act - Staff Changes 


22. B.01.04 Mississauga Executive Enterprises 
Limited - 3 Robert Speck Parkway - 


19. L.05.01 3449 Clanfield Crescent - Fence , . | 
| 
? 
Housekeeping Agreement | 
| 


23. B.01.04 Richvalley Construction Limited - 284 
Watline Avenue - Housekeeping Agreement 

24. B.01.04 Maingate Investments Limited - 274 
Watline Avenue - Housekeeping Agreement 

25. B.01.04 R.R.T.N. Holdings Companys Limited - 

264 Watline Avenue - Housekeeping 

Agreement 

26. A.03.04.01 Public Vehicle Authority Report 4-86 - 


June 10, 1986 
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CITY OF MISSISSAUGA 


Reverend D.M. O'Neill, St. Ignatius Loyola Catholic Church 
C.01.03 


SEE ITEM 1 | 


: 
| 
i 
Report dated June 10, 1986, from the Commissioner of | 
Engineering & Works in response to a letter March 19, 1986, 
from Rev. D.M. O'Neill of St. Ignatius Loyola Catholic 
Church requesting relief from a Site plan condition 
requiring the applicant to pay the costs for construction | 
of a left turn lane on Burnhamthorpe Road West (estimated 
cost $15,000.00). 
| 


The subject site is located on the south side of 
Burnhamthorpe Road west of South Common Court. 
Burnhamthorpe Road in this area is a two lane road with 


left turn lanes at Glen Erin Drive and at South Common 
Court. 


The architect for the church contacted the Engineering and 
Works Department early in 1985 and presented a preliminary 
Site plan. It was requested by the applicant that an 
access be permitted to Burnhamthorpe Road. It was 
indicated than an access would be permitted, however, a 
left turn lane on Burnhamthorpe Road would be required. It 
was further indicated that the access may be restricted to 
right-in/right-out in the future when Burnhamthorpe Road is 
reconstructed. Also, the existing one foot reserve would 
have to be lifted by Council. 
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A site plan was cir 
December 27, 1985 Site P 


by the Engineering and Wo 


currently being recircula 
12, 1986 Site Plan Commit 


Burnhamthorpe Road and a 


The interconnect 
parking between 
provide additional 


when Burnhamthorpe 


Department is not 
Ignatius Loyola 
the Community, we 
in its cost.” 


1. 


position. 


$60,000 and would 
widening of Burnh 


requirement for the left turn 


Briefly, it is proposed th 
adjacent to Burnhamthorpe 


school which currently has 


Rev. O'Neill cites two reasons 
for relief from the condition that a left turn lane be 


constructed on Burnhamthorpe Road: 


1. It seems a shame for the c 
sum of $15,000.00 that would ultimately be wasted 


There was a suggesti 
be restricted to a right-in/right-out access at this 


time by construction of a centr 
Engineering Department had reviewed this suggestion 


and indicated that these works would have cost 


-2- June 25, 1986 


culated by the Planning Department under 
The site plan was considered at the 
lan Committee at which time the 


lane was formally indicated 
rks Department. The site plan is 
ted for consideration at the June 


tee. 


at the church be constructed 
Road with one access to 
second access point, by way of the 


existing school, to South Common Court. 


ion via the school will allow for shared 
the church and the school as well as to 
access for both the church and for the 


access via South Common Court. 


in support of his request 


hurch to have to spend the 


Road is to be widened in the not 


too distant future. 


2. Since the work that is required by the Engineering 


solely for the people of St. 


Parish, but for the benefit of all 


feel that all should share equally 


These points have been reviewed as follows: 


The left turn lane requirements have been kept to the 
bare minimum recognizing the future fr 
Burnhamthorpe Road. The existing roadway is 
constructed with the north curb line in the ultimate 
The widening for the left turn lane is to 
the south and will not necessarily be lost when 
Burnhamthorpe Road is widened to the south. 


econstruction of 


on that the access to the church 


e island. The 


not be salvaged with the future 
amthorpe Road. 


a 


| 
| 
; 
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With regard to the reconstruction of Burnhamthorpe 
Road between Erin Mills Parkway and Winston Churchill 
Boulevard this project was proposed for 1993, 
however, it has been deferred to 1994 in the current 
1986-1995 Capital Budget. Based on this timing we do 
not feel that it is unreasonable to require the 
construction of a minimum left turn lane in support 
of the requested access. 


oo 8 ee ee ee ee ce 


Road is required in support of a requested access to 
a two lane facility. The access is of benefit to the 
church and as such it is a site specific improvement 


; 

| 
2. The construction of a left turn lane on Burnhamthorpe 
RECOMMENDATION: 
That the site plan condition be placed on S.P. 412-85, St. | 
Ignatius Loyola Catholic Church, for the construction of a | 
left turn lane on Burnhamthorpe Road in support of a 
proposed access, not be waived. 


C.01.03 
RECOMMEND ADOPTION 


' 

2. Report dated May 30, 1986, from the Commissioner of 
Engineering & Works in response to a letter dated May 13, 

1986 from Dr. Ross C. Bennett, M.D., Chief Coroner for 

Ontario, concerning the Verdict of Coroner's Jury resulting | 

from the inquest into the death of Pasquale Spiniello. | 


Mr. Pasquale Spiniello died on August 23, 1986. Mr. 
Spiniello had been thrown from a "fast moving car” which 
failed to negotiate a turn in Stavebank Road, north of 
Paisley Boulevard. 


The Coroner's Jury made 12 recommendations with one 
recommendation being related to the City of Mississauga. 
The results of the Coroner's Jury are attached to this 
report. Recommendation 12 is the only recommendation 
related to the City: 


"12. An “S curve” sign should be posted prior to the § 
curve on Stavebank Road, near Paisley Boulevard and 
the road should have centre markings." 
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ee ee 


Following the accident the Traffic Section of the 


Engineering Department reviewed indepth the s Curve and the 
Surrounding area. 


Le The subject 'S' curve in Stavebank Road has been in 
Place since 1979 and was constructed to provide an 
access for the small residential area north of 
Paisley Boulevard after the realignment of Mavis 
Road. This was, until 1985, the only connection to 
the residential area and as such no traffic counts 
were conducted. However, the roadway serves a very 
limited area and, as such, it is a local road. A 


’ » % 
search of accident statistics indicated no previous { — 
accidents since 1979. 


ee 
— a oe 
Oe ee ee 


| | 
iF The speed limit is the Statutory 50 km/h. | 


Be The existing Signing at the curve consists of 
Checkerboard signs for northbound and southbound 
traffic as well as several chevron type signs mounted 
on 8" x 8" guide posts which are installed around the 
Curve for both directions. While street lighting is 
located in the area, all signs are retro-reflective. 


| 
| 
} 
| 
| 
The signing is, in our Opinion, adequate based on the | 
nature of the road and the Signing is quite visible ; 
to identify the curve adequately in advance of the | 
curve for motorists to slow down to properly 

negotiate the curve. 


The Coroner's Jury recommended that advance signs be 
installed in advance of 


the curve and that a centreline be 
installed. 


Based on a review of the area the Department does not feel 
ce signing or a centreline, 
however, in view of the Coroner's recommendation, the 


Engineering Department will erect advance signs and install 
a centreline through the curve 


— 
ee ee ee en 
* 


" ————— 


RECOMMENDATION: 
} 


That the Engineering and Works Department install advance 


—_—_———~ - = 


! 
| Curve warning signs and a centreline through the ‘s: curve 
| on Stavebank Road, north of Paisley Boulevard. 
| 


E.03.06.03 


RECOMMEND ADOPTION 
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Sc Report dated June 12, 1986, from the Commissioner of 
Engineering & Works with respect to the reduction of Major 
Road Improvement Levy to be granted to the developer for 
the proposed residential subdivision known as River Grove 
Subdivision - Phase I, T-76037 located west of Creditview 
Road and north of McCaugherty Road. Under the standard 
Financial Agreement, the developer would be responsible for 
payment of a Major Road Improvement Levy in the amount of 
$825,283.54 (EIGHT HUNDRED AND TWENTY FIVE THOUSAND TWO 
HUNDRED AND EIGHTY THREE DOLLARS AND FIFTY FOUR CENTS) 
based on the present rate of $19,974.00 (NINETEEN THOUSAND 
NINE HUNDRED AND SEVENTY FOUR DOLLARS) per hectare. 


| 
| 
| 
' 
Under the terms of the proposed Servicing Agreement, the 
developer is responsible for the reconstruction of : | 
McCaugherty Road from Creditview Road to the Credit 
River. This section of road was considered in the | 
calculation of the Major Road Improvement Levy. Based on 
standard procedure, the developer should receive a credit | 
for 70% of the cost for a four lane curb and gutter road | 
with a roadway storm sewer including intersection | 
improvements. The amount of the credit Council should be 
considering for Phase I of Plan T-76037 equals $613,023.03 
(SIX HUNDRED AND THIRTEEN THOUSAND AND TWENTY THREE DOLLARS 
AND THREE CENTS). 
| 


RECOMMENDATION: 


That the Financial Agreement for Phase I of Plan T-76037 
located west of Creditview Road and north of McCaugherty 
Road indicate that a credit of $613,023.03 (SIX HUNDRED AND 
THIRTEEN THOUSAND AND TWENTY THREE DOLLARS AND THREE CENTS) 
is to be afforded to Creditview Estate Homes Limited, 250 
Consumers Road, Suite 1102, Willowdale, Ont, M2J 4V6, 
against the Major Road Improvement Levy. 


T-76037 
RECOMMEND ADOPTION 
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| 4. Report dated June 12, 1986, from the Commissioner of 
Engineering & Works regarding a reduction of Major Road 
t Levy to be granted to the developer for the 
Heritage Hills 


i 
proposed res 
Subdivision (Kee Group Inc.) T-84024 located south of 
Eglinton Avenue Wes is Road. This 
residential plan of subdivision is proposed on lands south 
of Eglinton Avenue West and east of Mavis Road. Under the 
he developer would be 


standard Financial Agreement, t 
i nt of a Major Road Improvement Levy in 
| the amount of $514,530.24 (FIVE HUNDRED AND FOURTEEN 
+ g THOUSAND FIVE HUNDRED AND THIRTY DOLLARS AND TWENTY FOUR 
. CENTS) based on the present rate of $19,974.00 (NI 
THOUSAND NINE HUNDRED AND SEVENTY FOUR 


s of the proposed Servi 


| 

| 

! 

| | Improvemen 

: idential subdivision known as 
| 

; 


responsible for payme 


NETEEN 
DOLLARS) per hectare. 


Under the term cing Agreement, the 4 
developer is responsible for the construction of Huntington | 
Ridge Drive through this plan of subdivision. This | 
section of in the calculation of the 


road was considered 
Major Road Improvement Levy. Based on standard procedure 
of crediting a developer for 70% of the cost for a four 


lane paved curb and gutter road with a roadway storm sewer, 
we find that 4a credit in the amount of $188,441.17 (ONE 


| 

| 

| 

HUNDRED AND EIGHTY-EIGHT THOUSAND FOUR HUNDRED AND 

| nsidered 
| 

| 

. 

' 

) 


} FORTY-ONE DOLLARS AND S CENTS) should be co 
by Council against the Major Road Improvement Levy for Plan 
T-84024. 
RECOMMENDATION: 


-84024 located south 


That the Fin 
is Road indicate 


of Eglinton Avenue West and east of Mav 
that a cre 
THOUSAND FOUR HUNDRED AND 


CENTS) is to be afforded to Ke 


dit of $188,441.17 (ONE HUNDRED AND EI 


e Group Inc. 


; 
| 
' 
: 
| 
| 
! 
| 
| 
| 
| 
/ 
| 
| 
T-84024 
1986, from the Commissioner of 
equest to waive 
icing Agreement for 
Plan 43M-548, 
of Eglinton Avenue West and east of Erin 
nt for the Chasewood 


City waive 
t which 


Report dated June 6, 
ing & Works in response to a ft 


6b of Schedule Cc of the Serv 


Condition 
Central Erin Mills - Neighbourhood 201A, 


located south 
Mills Parkway. 
Townhomes (S.P. 
Condition 6b in Schedule C oO 


states that: 


The design consulta 
104-86) have requested that the 
£ the Servicing Agreemen 


| 
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“No development will be permitted within Block 64 
except as a part of the development of the remainder 
of the hospital ancillary block, and then only for 
use as parking and landscaping, with no buildings or 
structures permitted thereon." 


Block 64 is located adjacent to the Quenippenon Brook 

(Block 62) and was to be developed in conjunction with the 

hospital ancillary block at the southeast corner of Credit 

Valley Road and Eglinton Avenue West. A small portion of 

the east end of Block 64 was not required for hospital i 
ancillary useage and has been included in the Chasewcod 4 
Townhomes project situated on the south side of Eglinton | 
Avenue between the hospital ancillary block and The Chase. 


The Credit Valley Conservation Authority have indicated 
that they would not object to the approval of this site 
plan provided detailed grading plans for the proposed 
townhouses indicating existing and proposed grades be 
prepared to the satisfaction of that authority. 


RECOMMENDATION : 


ee rrr se ee ee ee ee re ee re me ee we we se ee _ 


That Condition 6b of Schedule C of the Servicing Agreement 
for Central Erin Mills - Neighbourhood 201A, Plan 43M-548, 
located south of Eglinton Avenue West and east of Erin 
Mills Parkway, be waived subject to receipt of grading 
plans satisfactory to the Credit Valley Conservation 
Authority. 


B.06.548.02 
RECOMMEND ADOPTION 


6. Report dated June 10, 1986, from the Commissioner of 
Engineering & Works with respect to the naming of the 
street in front of the Civic Centre as City Centre Drive. 
The address for the Civic Centre would be 300 City Centre 
Drive and the address for the Central Library, etc. on the 
south half of the parcel would be 301. 


RECOMMENDATION: ’ 
That the report dated June 10,1 986, from the Commissioner 

of Engineering and Works with respect to the municipal 

address for the Civic Centre be received. 

c.05.01 
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7. Report dated June 5, 1986, from the Commissioner of 
Engineering & Works in response to the proposed street name | 
Gottardo Court. The submission was reviewed by the Region 
of Peel Street Names Committee on June 4, 1986 and approved. 


RECOMMENDATION: 


That “GOTTARDO COURT" be approved for use as a street name 
in proposed Plan of Subdivision T-78051, Gottardo 
Properties. 


T-78051 


RECOMMEND ADOPTION : 


Engineering & Works with respect to the proposed closure of 
Eglinton Avenue between Erin Mills Parkway and Winston 
Churchill Boulevard (Central Erin Mills Neighbourhoods 
210/211), between August 4 and October 31, 1986, to allow 
for extensive road works and servicing for Erin Mills 
Neighbourhoods 210/211. 


Local access will be maintained to accommodate the existing 
properties on Eglinton Avenue. 


The installation of advance notification Signs is scheduled 
for early July, with the appropriate detour signs being 
erected prior to the actual closure. 


The Engineering Department has no objection to this request 
subject to the satisfaction of the usual road closure 
conditions. 


RECOMMENDATION: 


(a) That the Proctor and Redfern Group be granted 
permission to close Eglinton Avenue between Erin 
Mills Parkway and Winston Churchill Boulevard between 
August 4 and October 31, 1986 subject to the 
following conditions. 


ee ee ees 


8. Report dated June 10, 1986, from the Commissioner of 
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(i) Completion of a road Closure permit at least 
five days prior to the closure date; 

(ii) Proof of liability insurance in the amount of 
at least two million dollars naming the City as 
co-insured; 

(iii) Notification Of all agencies including 
Mississauga Transit, Fire and Police, Central 
Ambulance, School Boards and the Region of Peel 
Engineering Department; 

(iv) Notification of all residents of this portion 
of Eglinton Avenue, in writing, at least five 
days prior to the Closure, including names and 
phone numbers of appropriate contacts; 

(v) That the installation and maintenance of all 
Signs be the responsibility of the applicant. 


—— 


(b) That a by-law be enacted authorizing the temporary 


Closure of Eglinton Avenue between Erin Mills Parkway 
and Winston Churchill Boulevard. 


F.02.04.03 


RECOMMEND ADOPTION 


he Report dated June 17, 1986, from the Commissioner of 
Engineering & Works with respect to the Proposed temporary 
Closure of Verbena Road at Tomek Road requested by The 
Westwood Drain Company Ltd., under contract with the 
Ministry of Environment to install a 1500 mm pressure 
watermain along the west boulevard of Tomken Road. 


In order to Safely cross the intersection of Verbena Road 
and Tomken Road, the contractor has requested permission to 
Close this intersection to accommodate the required 7 meter 


deep by 4 meter wide trench, the large pipe and the 
construction machinery. 


Since alternate access to all local establishments is 
available via Meyerside Drive/Kestrel Road/Britannia Road, 
this department would not object to this temporary closure. 


Due to current strikes by variou 
unions, the exact dates for this Closure cannot be 


Specified. The work will however require at least three 
days, and perhaps five, closure to complete. 


S construction worker 


- 


| 
| 
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| 
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In the near future, the contractor will also be crossing 

Meyerside Drive and Courtney Park Drive, and has requested 
similar closures, However, due to the importance of these 
intersections and the limited detour availabilities around 
these intersections, we cannot support full road closures. 
We do recognize the difficulty the contractor will 
experience, and in this regard we will attempt to 
accommodate the restricting of traffic through these 
intersections. Arrangements are underway with respect to 

| the temporary relocation of various traffic signal hardware. 


RECOMMENDATION: 


(a) That the Westwood Drain Company Ltd., be granted 
permission to temporarily close Verbena Road at 
Tomken Road for a maximum of five days during the 
project time limits depending on the duration of the 
current strikes. 


(b) That the Westwood Drain Company Ltd., not be granted 
permission to close Meyerside Drive nor Courtney Park 
Drive at Tomken Road in conjunction with this project. 


. (c) That a by-law be passed authorizing the temporary 
| closure of Verbena Road at Tomken Road for a maximum 
of five days within the project time limits. 


F.02.04.03 
RECOMMEND ADOPTION 


| 

| 

! 

i 

| 

| 

10. Report dated June 16, 1986, from the Commissioner of 
Engineering & Works with respect to the temporary closure 

of Tenth Line West July 27, 1986 and August 17, 1986. Mr. | 

Jim Mihell, Union Gas, has requested permission to close 

Tenth Line West between Aquitaine Avenue and Derry Road . | 

between the hours of 7:00 a.m. and 7:00 p.m. on two | 
i 
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separate days, Sunday, July 27 and Sunday, August 17, 1986. 


A 


The closures are required to replace two existing gas mains 
| in order to satisfy the new requirements as set out by the 
Ontario Energy Board. In view of the complexity of the 

; work, two separate closings are necessary. 


) Engineering staff have reviewed the proposal on site with 

| personnel from Union Gas, and with Councillor Southorn, and 
| ; have concluded that Sunday work between the hours of 

7:00 a.m. and 7:00 p.m. would be ideal. 


anaes 6+ 6 6 ee. 66 CEE = OE OE ee «+ 


en ere 


- oo me. 


| 








Se Leese eee —_ -_ 


| Operations/Works -1l- June 25, 1986 


The applicant will be responsible for all on-site closure 
7 signage including detours, other than advance notification 
| signs which will be erected by the Engineering Department. 


| 
| The Engineering Department has no objection to the closures 
subject to the usual conditions for road closures. 


RECOMMENDATION: 
(a) That permission be granted to Union Gas to close 


Tenth Line West between Aquitaine Avenue and Derry 
Road on Sunday, July 27, 1986 and on Sunday, August 


8 Hs ewe eevee 


17, 1986 between the hours of 7:00 a.m. and 7:00 p.m. 
subject to the following conditions: 4 


(i) Completion of road closure permits with the 
Engineering Department at least five days prior 
to the events. 

(ii) Proof of liability insurance in the amount of 
at least two million dollars naming the City as 
co-insured. 

(iii) Re-instatement of the road allowance to its 
original condition. 

(iv) That the applicant erect and maintain all road 

closure and detour signs, placed in accordance 
with the requirements of the M.T.C. Traffic 
Control Manual for Roadway Work Operations. 


temporary closures of Tenth Line West between 
Aquitaine Avenue and Derry Road 


F.02.04.03 


A A A A ae i tt ee 
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RECOMMEND ADOPTION 


14. Report dated June 17, 1986, from the Commissioner of 
Engineering & Works in response to a request from Sue 
Cunningham on behalf of the residents of the new portion of 
Vista Boulevard have requested permission to close this 
portion of roadway for the purpose of a street party on 
Saturday, July 12, 1986 between the hours of 2:00 p.m. and 
1:00 a.m. (July 13). A petition has been submitted with 


ee em 


the approval of greater than two thirds of the abutting 
residents. 
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(b) That a by-law be passed to authorize the | 
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This is the second year for this event, and since it was 
completed problem-free last year, the Engineering 
Department has no objections to this year’s closure subject 
to the usual conditions for special events. 


| 
| 
| 
| 
| 
| 
RECOMMENDATION: 
(a) That Sue Cunningham and the residents of Vista Drive 
be granted permission to close a portion of Vista 
Drive for a street party on Saturday, July 12 between | 
| 
i 
| 


the hours of 2:00 p.m. and 1:00 a.m. on July 13, 
subject to the following conditions: 


(i) That a road closure permit be completed with 
the Engineering Department at least five days 
prior to the event. 

(ii) That a “hold harmless" agreement be signed with 
the City stating that the applicant is 
responsible for their own liability incurred as 
a result of their activities. 

(iii) That the applicant obtain and return, at their 
Own expense, road closed signs, as deemed 
necessary by this department. 


(b) That a by-law be passed authorizing the temporary 
Closure of a portion of Vista Drive on Saturday, July 
12 and Sunday July 13, 1986. 


F.02.04.04 
RECOMMEND ADOPTION 


Engineering & Works in response to a request from the area 
representative, Councillor David Culham, acting on behalf 
of the Glensharon Community, to look into several traffic 
related matters in this community. These matters have been 
reviewed and are summarized in the report. 


| 
I 
| 
| 
| 
| 
| 


RECOMMENDATION: 


(a) That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to authorize the installation of 
an all-way stop at Avongate Drive and Brigantine 


} 
' 
| 
1 Report dated June 3, 1986, from the Commissioner of 
Avenue as warrants are met on a volume basis. 


wr 











= — ee ee ee 
ee ere ee er ee 
; 


’ 
: 
’ 
’ | 
: 
’ 
/ 
: 
| 


Operations/Works -13- June 25, 1986 


(b) That the Peel Regional Police be requested to 
continue enforcement of the existing speed limits, 
particularly on Rosemary Drive. 


(c) That no parking 8:00 a.m. to 6:00 p.m., Monday to 
Friday, signs be erected on Avongate Drive, adjacent 
to the park, both sides. 


(d) That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to prohibit parking from 8:00 
a.m. to 6:00 p.m., Monday to Friday, on the west side 
of Rosemary Drive from Nikanna Road to Sami Street. 


(e) That no parking anytime, fifteen metre corner 
restrictions be erected at Rosemary Drive/Sami 
Street, Rosemary Drive/Brigantine Avenue, and 
Rosemary Drive/Nikanna Road. 


(f£) That the Glensharon Community Association, The Peel 
Board of Education and The Dufferin-Peel Roman 
Catholic Separate School Board, be requested to 
initiate an educational program on an ongoing basis 
to inform the community about the hazards of poor 
driving habits and excessive speeds. 


F.06.04.05 
RECOMMEND ADOPTION 


13. Report dated June 10, 1986, from the Commissioner of 
Engineering & Works regarding traffic control at the 
intersection of Birchwood Drive/ Lorne Park Road/Glen Road. 


At a public meeting involving residents of the White Oaks 
Community, the issue of traffic control at the intersection 
of Birchwood Drive/Lorne Park Road/Glen Road was raised. 
The residents feel that steps should be taken to improve 
the level of safety within the area of the intersection. 


Although there are only nine homes on Glen Road, the 
residents feel that the existing northbound *Yield’ sign on 
Glen Road is not sufficient control. Prior to the summer 
of 1983, Birchwood Drive was controlled by a ‘Yield' sign, 
however, at the request of former Ward 2 Councillor M. 
Marland, this was changed to the current Sign on Glen Road. 
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June 25, 1986 


The Engineering Department has reviewed the intersection 
and although traffic volumes on Glen Road are very light, 
and no reportable collisions have occurred at the 
intersection since January 1979, in view of the limited 
Sight lines we would have no objection in Changing the 
northbound ‘'Yield' Sign to a ‘Stop’ Sign. In conjunction 
with this, it is recommended that a stop bar be painted for 
northbound Glen Road as well as a short stretch of yellow 


centreline for additional motorist assistance within the 
intersection. 


RECOMMENDATION: 


(a) That the existing northbound *"Yield* sign on Glen 
Road be changed to a *Stop' sign. 


nananaiilinacins 


(b) That a northbound Stop bar on Glen Road as well as a 
Short stretch of yellow centreline be painted to 
improve the level of safety within the intersection. 


(c) That a by-law be passed to authorize the change in 
control from a ‘Yield’ to "Stop" sign on Glen Road. 


F.06.04.05 


RECOMMEND ADOPTION 


Report dated June 16, 1986, from the Commissioner of 
regarding ‘Yield’ signs at the intersections of Central 
Parkway East with Bloor Street and Cliff Road North. 


This department has observed that a ‘Yield’ sign is 
required for the northbound to eastbound movement of Cliff 
Road North and Central Parkway East, and that a ‘Yield' 
Sign is in place but not required for the northbound to 
eastbound movement of Central Parkway East and Bloor 


Street, in accordance with the regulations of the Highway 
Traffic Act. 


In accordance with the Highway Traffic Act, since the 
northbound lane of Cliff Road North is not continuous, and 
does not become the eastbound curb lane of Central Parkway 
East, then motorists must yield right-of-way prior to 


entering Central Parkway East. Therefore a *"Yield’ sign is 
required. 
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| 

| 

| 

then motorists are not | 

-Of-way, and a *Yield’ Sign is not 
| 

j 

! 


In previous correspondence with the Peel Regional Police, 
| these observations, as well as our recommendations, have 
| been Supported. 


Currently, a westbound to northbound ‘yield: Sign for Bloor | 
Street and Central Parkway East is in 
amendment is also requi 


listings in Schedule 


RECOMMENDATION: 
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(a) That a ‘Yield: Sign be erected for the northbound to 


eastbound movement of Cliff Road North and Central 


(b) That the existing ‘Yield: Sign for the northbound to 
Castbound movement of Central Parkway East and Bloor 
Street be removed. 


i 

} 

| 

(c) That a by-law be Passed authorizing the installation 

and removal of *Yield' Signs at Cliff Road North and 
Central Parkway 

| 

} 


East, and Central Parkway East and 
Bloor Street respectively. 
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F.06.04.05 


RECOMMEND ADOPTION 


Report dated June 16, 1986, from the Commissioner of 
Engineering & Works re 


garding a Parking Prohibition on 
Central Parkway West at the C.p, In 


- Spur line. 
connection with the application by the City to the Canadian " 
Transport Commission with respect to the Proposed 
“anti-whistling” By-law, a number Of conditions require 
fulfillment. On of these conditions is the Prohibiting of 
Parking on Central Parkway West, within 60 meters each side 
of the railway spur line. 


eer a ees ee 
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Although train traffic on the spur line is very minimal, 
the trains are still required by law to whistle prior to 
crossing unless the train movements are guided by a ‘flag’ 
crew. In order to ensure proper unobstructed Sight lines 
for the ‘flag’ crews, parking within 60 meters of the rail 
| line is to be prohibited. 


| Since parking is currently prohibited on the north side of 
; Central Parkway West (formerly Gillian Street) this 
additional prohibition is only required on the south side. 


, 

| 

| 

| 

| 

In view of the current listing for Gillian Street, and in 

conjunction with the completion and name change to Central ) 
Parkway West, an amendment to By-law 444-79 is also ; | = 
required for the existing north side parking prohibition. ‘ | . 

| 

: 

/ 


RECOMMENDATION: 


That parking be prohibited on the south side of Central 
Parkway West within 60 meters each side of the C.P.R. spur 
line; and that a by-law be passed to authorize this parking 
prohibition. 


F.06.04.02 
RECOMMEND ADOPTION 


16. Report dated May 30, 1986, from the Commissioner of 
Engineering & Works in response to a request from 
Councillor Culham that parking be prohibited on both sides 
of The Credit Woodlands between Dundas Street and the south 
leg of Ballyclare Drive. 


I 
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Apparently overflow visitors parking from the condominium 
at the northeast corner of Dundas Street is congesting this 
area of The Credit Woodlands. 


| This department has reviewed the area and concur with the 
Councillor. However, based on the number of vehicles 

| parked on Ballyclare Drive, we would also recommend the 

| | installation of 15 meter ‘No Parking’ corner restrictions 
on the south leg of Ballyclare Drive. 


Since there are listings currently within By-law 444-79 

| prohibiting parking on The Credit Woodlands as well as 
within 15 meters of a non-signalized intersection, 

| amendments to the by-law are not required. 
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RECOMMENDATION: 


(a) That ‘No Parking Anytime’ signs be erected on both 
sides of The Credit Woodlands between Dundas Street 
and the south leg of Ballyclare Drive. 


(b) That ‘No Parking Anytime’ signs be erected on both 
sides of the south leg of Ballyclare Drive within 15 
meters of The Credit Woodlands. 


F.06.04.02 
RECOMMEND ADOPTION 


Report dated June 11, 1986, from the City Solicitor with 
respect to the Release and Abandonment of a temporary 
easement on Plan 43M-475, Alcester Investments Limited 
Industrial Subdivision, Pacific Gate and Pacific Circle. 
The Servicing Agreement required a 6 metre wide temporary 
emergency access road easement across Blocks 10, 11, 20 and 
21 until the road pattern was completed by the development 
of the adjacent lands which has now occurred. 


RECOMMENDATION : 


That a by-law be enacted to authorize execution of the 
Release and Abandonment of a temporary easement in favour 
of The Corporation of the City of Mississauga registered on 
March 25, 1983, as Instrument No. 411449 over part of 
Blocks 10, 11, 20 and 21, Plan 43M-475 being Parts 10, ll, 
12 and 13 Plan 43R-10542. 


B.06.475.02 
RECOMMEND ADOPTION 
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18. Report dated June 5, 1986, from the Commissioner of 
Building, Zoning and Licensing in response to a letter 
Gated December 19, 1985, from Mr. Nelson G. Scott, 
Suggesting that no Smoking signs be posted in all public 
offices such as dentists, doctors, chiropractors, etc. and 
the scale of fines increased such that the minimum fine is 
no less than $1,000.00 Section 28 of By-law 445-79 
Provides for a fine of not more than $1,000.00, exclusive 
of costs, upon conviction of any person found in 
contravention of the Provisions of the by-law. The penalty 
imposed by the by-law is reasonable one and Should not be 
changed. Furthermore, considering the limited manpower 
resources and the City wide Obligations as far as the 
enforcement of all the other by-laws are concerned, the 
Building Department is not in a position to initiate a 
Systematic program for enforcement of no Smoking signs in 
offices. However, the Officers will followup on any 
Specific complaints received. 


~~. : 


RECOMMENDATION: 


That no changes be made to Section 28 of the “No Smoking" 
By-law 445-79 which Provides on Summary conviction for a 
fine of not more than $1,000.00 exclusive of costs and that 
any specific complaints with respect to the lack of “No 
Smoking" signs in the offices of dentists, doctors, 


Chiropractors and other professionals, be referred to the 
-law Enforcement. 


| 
| 
| 
| 
| 
L.07.01 


19, Report dated June 6, 1986, from the Commissioner of 
Building, Zoning and Licensing in response to a letter 
dated April 16, 1986, from Mrs. Betty Porteous of 3449 
Clanfield Crescent, Mississauga, for relief from the Fence 
By-law Restriction as the fence measured 8 ft. high, 1 ft. 
5 ins. above the 6 ft. 7 ins. restriction. srs. Porteous 
explained that the fence was to Provide privacy from a 


neighbour's raised Patio deck and an unsightly dog kennel 
in the rear yard. 


| 
| 
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20. 


21. 


= 


-19- June 25, 1986 


RECOMMENDATION: 


That Mrs. Betty Porteous of 3449 Clanfield Crescent, 
Mississauga, be permitted to maintain a 20 ft. Section of 
the fence between the Property line of 3443 Clanfield 
Crescent at a height of 8 ft 


L.05.01 


RECOMMEND ADOPTION 


Report dated June 17, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to an amendment 

to Schedule “A* of the Plumbing By-law 190-76 required due 
to staff changes. 


RECOMMENDATION: 


That a by-law be enacted to amend Plumbing By- 


law No, 
190-76, as amended, to reflect Changes in staff in Schedule 
"A". 
L.07.01.02 


RECOMMEND ADOPTION 


Report dated June 17, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to an amendment 
to Schedule “a* of By-law 115-76, 


being a by-law pursuant 
to The Building Code Act, to reflect Staff changes. 


RECOMMENDATION: 


That a by-law be enacted to amend By-law No. 


115-76, being 
a by-law pursuant to The Building Code Act to reflect staff 
changes. 


L.07.01.02 


RECOMMEND ADOPTION 
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Operations/Works -20- June 25, 1986 


22. Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for Mississauga Executive 
Enterprises Limited the owner of premises known municipally 
a 3 Robert Speck Parkway required as a condition of 
building permit application. 


RECOMMENDATION: 


That a by-law be enacted to authorize execution of the 

Housekeeping Agreement dated April 11, 1986, between The -| 
Corporation of the City of Mississauga and Mississauga 4 
Executive Enterprises Limited for 3 Robert Speck Parkway. 


B.01.04 


RECOMMEND ADOPTION | 


23. Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for Richvalley Construction 
Limited the owner of premises known municipally a 284 
Watline Avenue required as a condition of building permit 
application. 


RECOMMENDATION: 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and Richvalley 
Construction Limited for 284 Watline Avenue. 


B.01.04 


RECOMMEND ADOPTION 


24. Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for Maingate Investments 
Limited the owner of premises known municipally a 274 


Watline Avenue required as a condition of building permit 
application. 
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Operations/Works -21- June 25, 1986 


RECOMMENDATION : 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and Maingate 
Investments Limited for 274 Watline Avenue. 


B.01.04 
RECOMMEND ADOPTION 

25. Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for R.R.T.N. Holdings 
Company Limited the owner of premises known municipally a 


264 Watline Avenue required as a condition of building 
permit application. 


RECOMMENDATION: 

That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and R.R.T.N. 
Holdings Company Limited for 264 Watline Avenue. 

B.01.04 


RECOMMEND ADOPTION 


26. Report 4-86 of the Public Vehicle Authority meeting held on 
June 10, 1986. 
A.03.04.01 


RECOMMEND ADOPTION 
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File: 11 141 00045 

MEMORANDUM 11 161 00011 
13 211 000 

— William P. Taylor, P.Eng., 
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Site Plan Conditions - st, Ignatius Loyola Catholic Church 
(S.P. 412-85). Report Request 72-86. 


Letter from Rev. D.M. O'Neill. 


A letter from Rev. D.M. O'Neill, dated March 19, 1986 was 
sent to Councillor Mahoney requesting relief from a site 
plan condition requiring the applicant to pay the costs for 
construction of a left turn lane on Burnhamthorpe Road. 

The estimated cost of this left turn lane is $15,000.00. 


The subject site is located on the south side of 
Burnhamthorpe Road west of South Common Court, 
Burnhamthorpe Road in this area is a two lane road with 


left turn lanes at Glen Erin Drive and at South Common 
court. 


The architect for the church contacted the Engineering and 
Works Department early in 1985 and presented a preliminary 
Site plan. It was requested by the applicant that an 
access be permitted to Burnhamthorpe Road. It was 
indicated than an access would be permitted, however, a 
left turn lane on Burnhamthorpe Road would be required. It 
was further indicated that the access may be restricted to 
right-in/right-out in the future when Burnhamthorpe Road is 
reconstructed. Also, the existing one foot reserve would 
have to be lifted by Council. 


A site plan was circulated by the Planning Department under 
file S.P. 412-85. The site plan was considered at the 
December 27, 1985 Site Plan Committee at which time the 
requirement for the left turn lane was formally indicated 
by the Engineering and Works Department. The site plan is 
currently being recirculated for consideration at the June 
12, 1986 Site Plan Committee. 


Briefly, it is proposed that the church be constructed 
adjacent to Burnhamthorpe Road with one access to 
Burnhamthorpe Road and a second access point, by way of the 
existing school, to South Common Court. 
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The interconnection via the school will allow for shared 

! parking between the church and the school as well as to 
| provide additional access for both the church and for the 
| school which currently has access via South Common Court, 


Rev. O'Neill cites two reasons in Support of his request 


for relief from the condition that a left turn lane be 
constructed on Burnhamthorpe Road: 


sum of $15,000.00 that would ultimately be wasted when 


Burnhamthorpe Road is to be widened in the not too < 
distant future. ; 


2. Since the work that is required by the Engineering 
Department is not solely for the people of St. Ignatius 
Loyola Parish, but for the benefit of all the 


Community, we feel that all should share equally in its 
cost." 


We have reviewed these points and have the following 
comments: 


| 1. It seems a shame for the church to have to spend the 
: 
: 1. The left turn lane requirements have been kept to the 
| ' bare minimum recognizing the future reconstruction of 
Burnhamthorpe Road. The existing roadway is 
constructed with the north curb line in the ultimate 
position. The widening for the left turn lane is to 
the south and will not necessarily be lost when 
Burnhamthorpe Road is widened to the south, 


There was a suggestion that the access to the church be 
restricted to a right-in/right-out access at this time 
by construction of a centre island. The Engineering 
Department had reviewed this Suggestion and indicated 
that these works would have cost $60,000 and would not 


be salvaged with the future widening of Burnhamthorpe 
Road, 


With regard to the reconstruction of Burnhamthorpe Road 
between Erin Mills Parkway and Winston Churchill 
Boulevard this project was proposed for 1993, however, 
it has been deferred to 1994 in the current 1986-1995 
Capital Budget. Based on this timing we do not feel 
that it is unreasonable to require the construction of 


a minimum left turn lane in Support of the requested 
access, 


2. The construction of a left turn lane on Burnhamthorpe 
Road is required in support of a requested access to a ! 
two lane facility. The access is of benefit to the 
church and as such it is a site specific improvement 
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RECOMMENDATION: That the site plan condition placed on S.P. 412-85, St. ‘ 
Ignatius Loyola Catholic Church, for the construction of a 
left turn lane on Burnhamthorpe Road in support of a 
pr sed access, not be waived. 
i William P. Taylor, PJeng., | 
| Commissioner, | 
| Engineering and kS Department. 
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Dear Steve: 


Shortly begin construction of its new Chruch in Erin Mills. In 
this regard, one of the requirements of the Engineering Depart- 
ment of the City of Mississauga is that we are required to do 
Some road works on Burnhamthorpe Rd. at an estimated cost to 
the Church of $15,000.00. 


As you are aware, St. Ignatius Loyola Parish will 


On behalf of the 1800 families of the Parish of 
St. Ignatius Loyola, I would request that the City of Mississauga 
would waive this requirement for the construction of the Church 
for the following reasons: 


Le It seems a shame for the Church to have to spend the sum 
of $15,000.00 that would ultimately be wasted when 


Burnhamthorpe Rd. is to be widened in the not too distant 
future. 


2. Since the work that is required by the Engineering Depart- 
ment is not soley for the people of St. Ignatius Loyola | : 
Parish, but for the benefit of all the Community, we feel , 
that all should equally share in its cost. 


Thatnk you in advance for your consideration in this 


+ 


matter. 


Sincerely yours, 

F P a “ie . = weneenetp 
(Rev.) D.M*. O'Neill 
Pastror. 
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Report Request 129-85. Coroner's Jury Verdict, Inquest into 
death of Pasquale Spiniello. 


Letter from Dr. Ross C. Bennett, M.D., Chief Coroner for 


Ontario. 


The City is in receipt of a letter dated May 13, 1986 from 
pr. Ross C. Bennett, M.De, Chief Coroner for Ontario, 
concerning the Verdict of Coroner's Jury resulting from the 
inquest into the death of Pasquale Spiniello. 


Mr. Pasquale Spiniello died on August 23, 1986. Mr. 
Spiniello had been thrown from a “fast moving car" which 
failed to negotiate a turn in Stavebank Road, north of 


Paisley Boulevard. 


recommendations with one 

a to the City of Mississauga. The 
attached to this report. 
dation related to the 


The Coroner's Jury made 12 

recommendation being relate 
results of the Coroner's Jury are 
Recommendation 12 is the only recommen 


city: 


"12. An "S curve" sign should be posted prior to the 
S curve on Stavebank Road, near Paisley Boulevard 
and the road should have centre markings." 


Following the accident the Traffic Section of the Engineering 
Department reviewed indepth the S curve and the surrounding 
area. We have the following comments concerning the ‘S' 


curve. 


1. The subject 'S' curve in Stavebank Road has been in place 
since 1979 and was constructed to provide an access for 
the small residential area north of Paisley Boulevard 
after the realignment of Mavis Road. This was, until 
1985, the only connection to the residential area and as 
such no traffic counts were conducted. However, the 
roadway serves a very limited area and, as such, it is a 
local road. A search of accident statistics indicated no 


previous accidents since 1979. 


2. The speed limit is the statutory 50 km/h. 
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3. The existing signing at the curve consists of 
checkerboard signs for northbound and southbound traffic 
as well as several chevron type signs mounted on 8* x 8* 
guide posts which are installed around the curve for 


both directions, While street lighting is located in 
the area, all signs are retro-reflective. 


The signing is, in our opinion, adequate based on the 
nature of the road and the signing is quite visible to 
identify the curve adequately in advance of the curve 
for motorists to slow down to properly negotiate the 
curve, 


The Coroner's Jury recommended that advance signs be installed 
in advance of the curve and that a centreline be installed. 


Based on our review of the area we do not feel that there is a 
need for advance signing or a centreline, however, in view of 
the Coroner's recommendation, the Engineering Department will 
erect advance signs and install a centreline through the curve. 


That the Engineering and Works Department install advance curve 
warning signs and a centreline through the 'S' curve on 
Stavebank Road, north of Paisley Boulevard. 
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known as River Grove Subdivision - Phase I, T-76037 | 
located west of Creditview Road and north of McCaugherty | 
Road (see sketch attached). 

SOURCE : Engineering and Works Department. 


COMENTS : This phase of the residential plan of subdivision is 


| 
| FILE: 16 111 84203 
| 11 141 00010 
| 
| | nd f il W. P. Taylor, P.Eng. 
| | ro______ Mayor and Members of Council gy 4 from __W- Ps Taylors P.Enge __ 

| eS a eee Fn L419 tea ___ Engineering & Works 00 ____ 
1- 76037 
: | June 12, 1986 
| 
| opeaaTionswonke_—" <> é 9 1986 _ 

SUBJECT : Reduction of Major Road Improvement Levy to be granted to i 

| the developer for the proposed residential subdivision 4 


! 
| 
| 
| 
| 
| 
j 
| 

proposed on lands north of McCaugherty Road and west of 

: Creditview Road. Under the standard Finarcial | 

| nt, the developer would be responsible for payment 

of a Major Road Improvement Levy in the amount of 

$825,283.54 (EIGHT HUNDRED AND TWENTY FIVE THOUSAND TWO 

HUNDRED AND EIGHTY THREE DOLLARS AND FIFTY FOUR CENTS) 

based on the present rate of $19,974.00 (NINETEEN 

THOUSAND NINE HUNDRED AND SEVENTY FOUR DOLLARS) per 

hectare. 


Under the terms of the proposed Servicing Agreement, the 
developer is responsible for the reconstruction of 


a. OE ee 


- 
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= McCaugherty Road from Creditview Road to the Credit 

2 River. This section of road was considered in the 

peal calculation of the Major Road Improvement Levy. Based 

) on standard procedure, the developer should receive a 
credit for 70% of the cost for a four lane curb and 
gutter road with a roadway stom sewer including 

) intersection improvements. The amount of the credit 

Council should be considering for Phase I of Plan T-76037 

| equals $613,023.03 (SIX HUNDRED AND THIRTEEN THOUSAND AND 

TWENTY THREE DOLLARS AND THREE CENTS). 
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| 
| 
| 
| | continued ... 
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SUBJECT : Reduction of Major Road Improvement Levy to be granted to 
the developer for the proposed residential subdivision 
known as River Grove Subdivision - Phase I, T-76037 
located west of Creditview Road and north of McCaugherty 
Road (see sketch attached). 


RECOMMENDATION : That the Financial Agreement for Phase I of Plan T-76037 

located west of Creditview Road and north of McCaughe rty | 
Road indicate that a credit of $613,023.03 (SIX HUNDRED 4 
AND THIRTEEN THOUSAND AND TWENTY THREE DOLLARS AND THREE 

CENTS) is to be afforded to Creditview Estate Homes | 
Limited, 250 Consumers Road, Suite 1102, Willowdale, Ont, 

M2) 4 against the Major Road Improvement Levy. 










William P. Taylor, P.E 
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| June 12, 1986 | 


: OPERATIONS/WORKS JUN 2 S) 


SUBJECT : Reduction of Major Road Improvement Levy to be granted to 
the developer for the proposed residential subdivision | 
known as Heritage Hills Subdivision (Kee Group Inc.) | 
T-84024 located south of Eglinton Avenue West and east of 
Mavis Road (see sketch attached). 


~~ 


Engineering and Works Department. 
COMMENTS : This residential plan of Subdivision is proposed on lands 


south of Eglinton Avenue west and east of Mavis Road. 

Under the standard Financial Agreement, the developer 
| would be responsible for payment of a Major Road 

Improvement Levy in the amount of $514,530.24 (FIVE 


of $19,974.00 (NINETEEN THOUSAND NINE HUNDRED AND SEVENTY 
FOUR DOLLARS) per hectare. 


— <Se gm -- ee w e 
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developer is responsible for the construction of 
Huntington Ridge Drive through this plan of 

Subdivision. This section of road was considered in the 
calculation of the Major Road Improvement Levy. Based 
on standard procedure of crediting a developer for 70% of 
the cost for a four lane paved curb and gutter road with 
@ roadway storm sewer, we find that a credit in the | 
amount of $188,441.17 (ONE HUNDRED AND EIGHTY-EIGHT ! 
THOUSAND FOUR HUNDRED AND FORTY-ONE DOLLARS AND SEVENTEEN | 
CENTS) should be considered by Council against the Major 
| Road Improvement Levy for Plan T-84024. 


/ 
| 
Under the terms of the proposed Servicing Agreement, the 
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SUBJECT : Reduction of Major Road Improvement Levy to be granted to 
the developer for the proposed residential subdivision 
known as Heritage Hills Subdivision (Kee Group Inc.) 
T-84024 located south of Eglinton Averwe West and east of 
Mavis Road (see sketch attached). 


RECOMMENDATION : That the Financial Agreement for Plan T-84024 located 
south of Eglinton Avenue West and east of Mavis Road 
indicate that a credit of $188,441.17 (ONE HUNDRED AND 
EIGHTY-EIGHT THOUSAND FOUR HUNDFED AND FORTY-ONE DOLLARS 
AND SEVENTEEN CENTS) is to be afforded to Kee Group Irc. 
c/o Lipton's Fashionwear Ltd. 29-2 Connell Court, 
Toronto, Ont, MBZ 5T7, against the Major Road 

rovement Levy. 
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JUN 2 5 1986 we 6, LES 


0 watve Condition 6b of Schedule C of the Servicing 
Agreement for Central Erin Mills - Neighbourhood 201A, Plan 
43M-548, located south of Eglinton Avenue West and east of Erin 
Mills Parkway (sketch attached). 


Engineering Agreement between Erin Mills Development Corporation, 
the City of Misissauga and the Region of Peel dated May 28, 1984. 


3 
The design consultant for the Chasewood Townhomes (S.P. 104-86) 


have requested that the City waive Condition 6b in Schedule C of 
the Servicing Agreement which states that: 


"No development will be permitted within Block 64 except as a 
part of the development of the remainder of the hospital 
ancillary block, and then only for use as parking and 
landscaping, with no buildings or structures permitted thereon." 


Block 64 is located adjacent to the Quenippenon Brook (Block 62) 
and was to be developed in conjunction with the hospital ancillary 
block at the southeast corner of Credit Valley Road and Eglinton 
Avenue West. A small portion of the east end of Block 64 was not 
required for hospital ancillary useage and has been included in 
the Chasewood Townhomes project situated on the south side of 
Eglinton Avenue between the hospital ancillary block and The Chase. 


The Credit Valley Conservation Authority have indicatd that they 
would not object to the approval of this site plan provided 
detailed grading plans for the proposed townhouses indicating 
existing and proposed grades be prepared to the satisfaction of 
that authority. 


That Condition 6b of Schedule C of the Servicing Agreement for 
Central Erin Mills - Neighbourhood 201A, Plan 43M-548, located 
south of Eglinton Avenue West and east of Erin Mills Parkway, be 
waived subject to receipt of grading plans satisfactory to the 
Credit Valley Conservation Authority. 


William P. Taylor, P.E 
Commissioner 
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14 OPERATIONS/WORKS JUN 2 5 1986 
C.05-0O! June 10, 1986 


SUBJECT: 


| 
ORIGIN: 
COMMENTS: 


RECOMMENDATION: 


/dw 
Attach. 
Code 5 


FORM 145 





Municipal Address - New City Hall 
Engineering and Works Department 


With respect to the naming of the street in front of 
the new City Hall we suggest that the name be City 
Centre Drive and therefore City Centre Drive from 
Hurontario Street to Confederation Parkway would be as 
shown on the attached sketch. 


The address for the new City Hall would be 300 City 
Centre Drive and the address for the Central Library, 
etc., on the south half of the parcel would be 301 
City Centre Drive. 


That the report dated June 10, 1986, submitted by Wm. 
P. Taylor, Commissioner of Engineering and Works, with 
respect to the Municipal address for the new ity 
Hall, be received. 







Wm. P. Taylor, P. 
Commissioner 
Engineering 
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4a 
aa William P. Taylor, P.Eng., 


To__ Chairman and Members of 


| — Operations and Works Committee. : oA ' Engineering and Works Dept. 
? T 7%57 


June 5, 1986 
| OPERATIONS/Works__JUN 2 5 1966 _ 


SUBJECT: Proposed Street Name - Gottardo Properties 21T 78051 
SOURCE: Engineering and Works Department 4 


COMMENTS: Gottardo Properties submitted the name Gottardo Court for a 
proposed street name in the above noted subdivision. 


The submission was reviewed by the Region of Peel Street Names 
Committee on June 4, 1986 and Gottardo Court was approved. 


RECOMMENDATION: That Gottardo Properties be advised that "GOTTARDO COURT" has 
been approved for use as a street name in their proposed 


subdivision 21T 78051. 





William P. Taylor, P. 
Commissioner, 


hie suas 


O491E 
cc: Councillor FPF. McKechnie 
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Chairman and Members of 2 William p, Taylor, P.Eng., 
rom 


Operations and Works Committee, Engineering and Works 


_— Dept. 


June 10, 1986. 


JUN 2 5 1986 


OPERATIONS/WORKS 


Proposed closure of Eglinton Avenue between Erin Mills 


Parkway and Winston Churchill Boulevard (Central Brin Mills 
Neighbourhoods 210/211), 





SUBJECT: 


iti... 


SOURCE: The Proctor and Redfern Group, 


45 Green Belt Drive, Don 
Mills, Ontario, mM3C 3K3 (Mr. J 


oR. Griffin, 445-3600). 
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COMMENTS: Mr. J.R. Griffin of The Proctor and Redfern Group has 

: requested permission on behalf of the Erin Mills Development 
Corporation to close Eglinton avenue between winston 
Churchill Boulevard and erin Mills Parkway between August 4 


and October 31, 1986. the purpose of the closure is to 
49 70 allow for extensive road works and Servicings for grin Mills 
Neighbourhoods 210/211, 


Local access wil} be maintained to accommodate the existing 
F. 08.04.03 Properties on Eglinton avenue. 
The installation Of advance notification 


for early July, with the 
erected prior to the actu 


Signs is scheduled 
appropriate detour Signs being 
al closure, 


The Engineering Department has 
Subject to the Satisf 
conditions, 


no objection to this request 
action of the usual road closure 


RECOMMENDATIONS: 1. 
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(a) Completion of a road closure permit at least five days 
prior to the closure date; 


(b) Proof of liability insurance in the amount of at least 
two million dollars naming the City as co-insured; 


(c) Notification of all agencies including Mississauga 
Transit, Fire and Police, Central Ambulance, School 
Boards and the Region of Peel Engineering Department; 


(d) Notification of all residents of this portion of 
Eglinton Avenue, in writing, at least five days prior 


to the closure, including names and phone numbers of 
appropriate contacts; 


(d) That the installation ana maintenance of all Signs be 
the responsibility of the applicant. 


2. That a by-law be passed authorizin 
Eglinton Avenue between Erin 
Churchill Boulevard. 


g the temporary closure of 
Mills Parkway and winston 
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Commissioner, 
Engineering and 


Gow 
‘ 0487 


—— ee eam: ec eee 
a ee errr ees ee 











o- 2 ee me — ee rm ee ee ee ww ee 




















: e 
be 
| >42z 
zuo 
ae 
2 el as 
© ~ 
—_~—. a2” Ys 
etree niece ox 
‘igo eel : # fo u 
ee - — 
pumautd SS L Ww © 
ie . oz’ WwW 
— << ¥ 7 
> 2& 3 
eer $2 
© 
: . Q | 
™) = Me x | | 
| eae | WS 
© Qt , 











Vity Ul MissIsDauUYyd 


MEMORANDUM File: 11 141 00045 


11 161 00011 
13 211 00043 

















| = Chairman and Members of _— William P. Taylor, P.En | 
Dept. Operations and Works Committee. Dept. Engineering and Works 


June 17, 1986. 
OPERATIONS/WORKS __ JUN 2 9 1986 


ree eee 


SUBJECT: Proposed temporary closure of Verbena Road at Tomken Road. 4 


Road, Mississauga, L52 1J5. 


mw ae ee eo rm. cme oe eee eee a eer oer es 


COMMENTS : The Westwood Drain Company Ltd., under contract with the 
Ministry of Environment is currently installing a 1500 mm 
pressure watermain along the west boulevard of Tomken Road. 


In order to safely cross the intersection of Verbena Road 
and Tomken Road, the contractor has requested permission to 
close this intersection to accommodate the required 7 meter 
4H >>] deep by 4 meter wide trench, the large pipe and the 
, construction machinery. 
Since alternate access to all local establishments is 
F.0 2-04.93 available via Meyerside Drive/Kestrel Road/Britannia Road, 
this department would not object to this temporary closure. 


ee mn ee rs ee ee me 


| SOURCE: Mr. S. Hamilton, Westwood Drain Company Ltd., 1755 prew 

Due to current strikes by various construction worker 

unions, the exact dates for this closure cannot be 

| | specified. The work will however require at least three 

days, and perhaps five, closure to complete. 

| | In the near future, the contractor will also be crossing 
Meyerside Drive and Courtney Park Drive, and has requested 
Similar closures, However, due to the importance of these 

| intersections and the limited detour availabilities around 


| 
We do recognize the difficulty the contractor will 
experience, and in this regard we will attempt to 

accommodate the restricting of traffic through these 

intersections. Arrangements are underway with respect to 

the temporary relocation of various traffic signal hardware. 


esofsa 


these intersections, we cannot support full road closures. 
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RECOMMENDATIONS: 1. That the Westwood Drain Company Ltd., be granted 
permission to temporarily close Verbena Road at 
Tomken Road for a maximum of five days during the 
project time limits depending on the duration of the 
| current strikes. 


2. That the Westwood Drain Company Ltd., not be granted 
permission to close Meyerside Drive nor Courtney 
Park Drive at Tomken Road in conjunction with this 
project. 


| 3. That a by-law be passed authorizing the temporary 
|. a closure of Verbena Road at Tomken Road for a maximum 
of five days within the project time limits. 
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William P. Taylor, P.Eng., 
issioner, 
Engineering and Works Department. 
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June 16, 1986. 
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Temporary closure of Tenth Line West July 27, 1986 and 


SUBJECT: 
August 17, 1986. 
SOURCE: Mr. Jim Mihell, Union Gas, Chatham, Ontario. 
COMMENTS: Mr. Mihell has requested permission to close Tenth Line 


west between Aquitaine Avenue and berry Road between the 
hours of 7:00 a.m. and 7:00 p.m. on two separate days, 
Sunday, July 27 and Sunday, August 17, 1986. 
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Y4a7 The closures are required to replace two existing gas mains 
in order to satisfy the new requirements as set out by the 


1 Ooo ontario Energy Board. In view of the complexity of the 
work, two separate closings are necessary. 


. 


£.0a-04 ° 03 
Engineering staff have reviewed the proposal on site with 
personnel from Union Gas, and with Councillor sSouthorn, and 
have concluded that Sunday work between the hours of 
7:00 a.m. and 7:00 p.m. would be ideal. 


The applicant will be responsible for all on-site closure 
signage including detours, other than advance notification 
signs which will be erected by the Engineering Department. 


The Engineering Department has no objection to the closures 
subject to the usual conditions for road closures. 


RECOMMENDATIONS: 1. That permission be granted to Union Gas to close Tenth 
Line West between Aquitaine Avenue and perry Road on 


Sunday, July 27, 1986 and on Sunday, August 17, 1986 
between the hours of 7:00 a.m. and 7:00 p.m. subject to >, 


the following conditions: 


suata 
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(a) Completion of road closure permits with the 
Engineering Department at least five days prior to 


the events. 


(b) Proof of liability insurance in the amount of at 
least two million dollars naming the City as 
co-insured. 


Re-instatement of the road allowance to its original 
condition. 


(c) 


(d) That the applicant erect and maintain all road 
closure and detour signs, placed in accordance with | 
the requirements of the M.T.C. Traffic Control Manual 


for Roadway Work Operations. | 


(d) That a by-law be passed to authorize the temporary 
closures of Tenth Line West between Aquitaine Avenue 


and perry Road 






lliam P. Taylor, P.Eng., 
issioner, 


| 
| 
| 
| 
Engineering and Works Department. 
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. Chairman and Members of From William P. Taylor, P.Eng 


— Operations and Works Committee. Dept. Engineering and Works Dept, 
SSE’ OOO 


June 16, 1986. 


1986 
SUBJECT: Street Party - Vista Drive, JUN2 5 
, OPERATIONS/WORKS 
SOURCE: Sue Cunningham, 62 Vista prive, Streetsville, L5m 1c2 
(Attached petition from residents). 
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COMMENTS: Sue Cunningham on behalf of the residents of the new portion of 
Vista Boulevard (see attached) have requested permission to close 
this portion of roadway for the purpose Of a street party on 
Saturday, July 12, 1986 between the hours Of 2:00 p.m. and 1:00 
a.m. (July 13). A petition has been submitted with the approval 
of greater than two thirds of the abutting residents. 


This is the second year for this event, and since it was completed 
problem-free last year, the Engineering Department has no 


objections to this year's closure subject to the usual conditions 
for special events. 


RECOMMENDATIONS: 1. That Sue Cunningham and the residents of vista Drive be granted 
permission to close a portion of Vista Drive for a street party 
on Saturday, July 12 between the hours of 2:00 pem. and 1:00 
a.m. on July 13, subject to the following conditions: 


(a) That a road closure permit be completed with the 
U 37 Engineering Department at least five days prior to the 
a 4 ‘Ons event. 
lind gv ~~” 
, da py 0 yf (b) That a “hold harmless* agreement be signed with the City 
Cau” 


Stating that the applicant is responsible for their own 
liability incurred as a result of their activities, 


- te ee we ee eee eee ree 
es ee eae we ee 
— ee ee ee 


(c) That the applicant obtain and return, at their own 


expense, road closed signs, as deemed necessary by this 
department. 


2. That a by-law be passed authorizing the temporary closure of a 


portion of Vista prive on Saturday, July 12 and Sunday July 13, 
1986. 








William P. Taylor, P.Eng., 
ommissioner, 


Engineering and Works Department. 
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as. Chairman and Members of From illiam 
Dept. Operations and Works Committee. Dept. 
June 3, 1986 
JUN 2 5 1986 
OPERATIONS/WORKS —__—____- 
SUBJECT: Traffic Concerns - Glensharon Community 
SOURCE: Councillor D. Culham. 
COMMENTS: The area Councillor, David Culham, acting on behalf of the 


F. 06. 04:05 


Glensharon Community has asked the Engineering Department to 
look into several traffic related matters in this community. 


Manual traffic counts were conducted at Cedarglen Gate/Parmeer 
Drive, Claymore Crescent/Parmeer Drive, North and South 
Intersections, Avongate Drive/Parmeer Drive, Avongate 


4a73 Drive/Brigantine Avenue, and Rosemary Drive/Sami Street. 
Warrant calculations for all-way stop derived from the a.m. 
4 QO “ChE and p.m. peak hours, averaged, were fulfilled only at Avongate 


Drive/Brigantine Avenue (see attached Appendix #1). 


Part A - Total volume all approaches - 108% 
Part B - Minor street volume - 161% 


The residents felt that not enough consideration was given to 
pedestrians in a previous study completed at Claymore Crescent 
and Parmeer Drive (north intersection). During this study the 
maximum pedestrian volume was thirty-one (31) in the a.m. peak 
period, 7:00 a.m. to 9:00 a.m., north leg. However, no delay 
was experienced by these pedestrians over this two-hour period 
when crossing Parmeer Drive. 


Also, during this study at all other count locations, 
pedestrian volumes were also quite low and no delay was 
observea. 


Vehicle speeds were also checked on each major road in the 
area, and an 85%ile speed was calculated (see attached 
Appendix #3). 


As identified in these statistics, it is quite apparent that 
Rosemary Drive and Parmeer Drive provided the highest amount 
of speed violators (85%ile 64 km/h and 62 km/h respectively). 


In an effort to understand the characteristics of the drivers 
on Rosemary Drive, a license plate trace was conducted. A 
good number of the speeders (+ 10 km/h) were from the 
community and school. 
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The Peel Regional Police have been notified and requested to 


conduct enforcement in this community. 


Accident records were also checked for this entire area. 
Since our records began in 1979, only nine (9) accidents have 
occurred. Our review of these reports did not indicate a4 


severe or re-occurring problem. 


us studies that were conducted in this 


community, we are of the opinion that the *traffic® 
environment is quite normal given the make-up of the study 
area. The problem areas are Rosemary Drive and Parmeer Drive, 
more specifically the yehicular speeds on these streets. This 
situation comes as no surprise given the presence of the two 
schools on Rosemary Drive, and the "local collector" function 
that Rosemary Drive provides to the community. 


As a result of the vario 


This type of speeding problem is not unlike others in the 
City; however, this fact does not make the problem more 
palatable. From a traffic viewpoint, signing, all-way stops, 
etc. have proven to be ineffective in controlling speeds, 
while police enforcement has provided satisfactory results. 
However, the limited enforcement programs only result in a 
short term cure, therefore, it is our suggestion that some 
action be taken from within the Neighbourhood Group. 


This action could come in the form of a community newsletter 
or a letter sent out from the school boards to the students 
and parents. We feel this would have a longer lasting effect, 
especially if a "long term" traffic education program were 
instituted on an ongoing basis, along with police enforcement. 


t has reviewed traffic signing 


Also, the Engineering Departmen 
work orders to have several 


in the area and as a result issued 
deficiencies filled. 


ent has also reviewed the Councillor's 
request for ‘No Parking’ signs on Avongate prive at the park, 
and will issue a work order to prohibit parking on both sides 
adjacent to the park from 8:00 a.m. to 6:00 p.m., Monday to 
Friday only. This will allow residents three hour maximum 
parking during off school hours, and keep this curve clear for 
two-way traffic during the day. This conforms with the 
general provisions of Traffic By-law 444-79, and no By-law 


amendment is required. 


The Engineering Departm 


the north limit of Rosemary Drive was 
der to clear this congestion associated 
commend a parking prohibition from 8:00 
a.m. to 6:00 p.m., Monday to Friday on the west side of 
Rosemary Drive from Nikanna Road to Sami Street. In 
conjunction with this 'No Parking Anytime’, signs would be 
posted fifteen metres (50') from all corners of streets 
intersecting Rosemary prive to keep sight lines clear. 


Parking congestion on 
also reviewed. In Or 
with the schools, we re 
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RECOMMENDATIONS: 1. That a By-law be enacted to authorize the installation 
of an all-way stop at Avongate Drive and Brigantine 


Avenue as warrants are met on a volume basis. 


2. That the Peel Regional Police be requested to continue 
enforcement of the existing speed limits, particularly 


on Rosemary Drive. 


3. That no parking 8:00 a.m. to 6:00 p.m., Monday to 
Friday, signs be erected on Avongate Drive, adjacent 


to the park, both sides. 


4. That a By-law be enacted to prohibit parking from 8:00 
a.m. to 6:00 p.m., Monday to Friday, on the west side 
of Rosemary Drive from Nikanna Road to Sami Street. 


5. That no parking anytime, fifteen metre corner § 
restrictions be erected at Rosemary prive/Sami Street, 
Rosemary Drive/Brigantine Avenue, and Rosemary ; 
prive/Nikanna Road. 


6. That the Glensharon Community Association, The Peel 
Board of Education and The pufferin-Peel Roman 
Catholic Separate School Board, be requested to 
initiate an educational program on an ongoing basis to 
inform the community about the hazards of poor driving 


habits and excessive speeds. 


7. That the Glensharon Community Residents Association be 
advised of this report. 
William P. Taylor, P. 


| 
Commissioner, 
Engineering and W partment 
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| \e traffic counts were conducted at various locations and the results of 
warrant calculations, derived from the a.m. and p.m. peak hours, averaged, are 
as follows: (see attached map 'A') ' 
| l. Cedarglen Gate/Parmeer: 
| Part "A* Volume from all approaches - 48% 
Part ‘'B’ Minor street volume - 1453 
2. Claymore/Parmeer (north intersection): 
| 
| Part ‘A’ Volume from all approaches _ 
Part ‘B’ Minor street volume - 33% 
3. Claymore/Parmeer (south intersection): 
Part ‘a* Volume from all approaches - 43% 4 - 
Part ‘B’ Minor street volume - 13% 


4. Avongate/Parmeer : 


Part ‘A*® Volume from all approaches - 119% 


Part ‘'B’ Minor street volume - 70% 
5. Avongate igantine: 
Part ‘a’ Volume from all approaches - 108% 
| | Part ‘B* Minor street volume - 161% 
6. Rosemary/Sami : 
Part ‘aA* Volume from all approaches - 158% 
Part ‘B’ Minor street volume - 28% 


AS you are aware both parts ‘A’ and 'B' must be fulfilled to at least 100% to 
warrant an all-way stop. 
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Pedestrian volumes 
Listed are 


Cedarglen/Parmeer: 


Crossing south leg 
Crossing east leg 
Crossing west leg 


Claymore/Parmeer (north leg): 


Crossing north leg 
Crossing south leg 
Crossing west leg 


Claymore/Parmeer (south leg): 


Crossing north leg 
Crossing south leg 
Crossing west leg 


Avongate/Parmeer: 


Crossing north leg 
Crossing east leg 
Crossing west leg 


Avongate/Brigantine: 


Crossing north leg 
Crossing south leg 
Crossing east leg 


Rosemary/Sami: 


Crossing north leg 
Crossing south leg 
Crossing east leg 


A.M. 


26 
23 
32 


A.M. 


were also recorded in conjunction with the all 
total volumes for the two-hour peak periods. 


P.M. 


49 
10 
56 
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J : 
ehicle speeds were checked on each major road in the area, and an 85%ile 
Speed was calculated, Results are as follows: (see attached map ‘A') | 
l. Cedarglen Gate east of Parmeer: | 
‘ 
50 km/h zone - 7:45 a.m. to 8:45 a.m. - 85%ile 45 km/h 
2. Parmeer south of Cedarglen Gate: 
50 km/h zone - 7:30 a.m. to 8:30 a.m. - 85%ile 61 km/h 
- 11:00 a.m. to 12:00 a.m. - 85%ile 65 km/h 
- 3:00 p.m. to 4:00 p.m. - 85%ile 56 km/h 
- 4:30 p.m. to 5:30 p.m. - 85%ile 62 km/h 
3. Avongate west of Parmeer: 
50 km/h zone - 8:00 a.m. to 9:00 a.m. - 85%ile 54 km/h | 
- 3:00 p.m. to 4:00 p.m. - 85%ile 56 km/h s 
j 
4. Avongate north of Brigantine: 
40 km/h zone - 4:30 p.m. to 5:30 p.m. - 85%ile 45 km/h 
5. Rosemary south of Sami: 
50 km/h zone - 8:00 a.m. to 9:00 a.m. - 85%ile 60 km/h 
- 3:00 p.m. to 4:00 p.m. - 85%ile 64 km/h 
An 85%ile speed indicates that 85% of the vehicles were travelling at or below 
this speed. 
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Chairman and Members of From William P. Ta 





Operations and Works Committee. Dept. Engineerin 











June 10, 1986. 
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operRATIONs/works_9UN 2 5 1966 _ 


SUBJECT: Traffic control at the intersection of Birchwood prive/ 
Lorne Park Road/Glen Road. 


a © ae ee — = 


. . ¢ 
SOURCE: Councillor P. Mullin, Ward 2. ej 


COMMENTS: At a public meeting involving residents of the white Oaks ) 
Community, the issue of traffic control at the intersection ; 
of Birchwood Drive/Lorne Park Road/Glen. Road was raised. 

4974 The residents feel that steps should be taken to improve 
+ eee the level of safety within the area of the intersection. 


Ui’ OU Woee 
4.05 Although there are only nine homes on Glen Road, the 

F.Ol. OF: residents feel that the existing northbound 'yield' sign on 

Glen Road is not sufficient control. Prior to the summer 

of 1983, Birchwood Drive was controlled by a ‘yield’ sign, 

however, at the request of former Ward 2 Councillor m. 

Marland, this was changed to the current sign on Glen Road. 


The Engineering Department has reviewed the intersection 
and although traffic volumes on Glen Road are very light, 
and no reportable collisions have occurred at the | 
intersection since January 1979, in view of the limited | 
Sight lines we would have no objection in changing the | 
northbound ‘yield’ sign to a ‘Stop’ sign. In conjunction 
with this, it is recommended that a stop bar be painted for 
northbound Glen Road as well as a short stretch of yellow 
centreline for additional motorist assistance within the 
intersection. 


RECOMMENDATION: 1. That the existing northbound ‘'yield' sign on Glen road 
be changed to a ‘Stop’ sign. 


2. That a northbound stop bar on Glen Road as well as a 
short stretch of yellow centreline be painted to 
improve the level of safety within the intersection. 


3. That a by-law be passed to authorize the change in 
control from a ‘yield’ to 'Stop" sign on Glen Road. 
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| | MEMORANDUM Pile: 11 141 90045 
| 13 211 9002) 
To Chairman and Members of From William Pp, 7a lor, P. 
— Operations and Works Committee, Dept. Engineeri and Works 
June 16, 1986, UN 986 
OPERATIONS/WORKS 25 See 
—— 
SUBJECT: "Yield' Signs at the intersections Of Central Parkway Bast 
with Bloor Street and Cliff Road North, 4 
SOURCE: Engineering and Works Department. | 
COMMENTS: This department has observed that @ ‘Yield’ Sign is 
required for the northbound to eas movement of cliff 
Road North and Centra] Parkway East, and that a *Yiela' 
Sign is in Place but not required for the nor to 
eas qd movement Cf Central Parkway Bast and Bloor 
Street, in accordance with the regulations of the Highway 
Traffic Act. 
27H 
In accordance with the Highway Traffic act, Since the 
10: northbound lane of Cliff Road worth is not continuous, and 
does not become the 
F.6-O¥ -OS 





©astbound curb lane of Central Parkway 
East, then motorists must yield right-of-way Prior to 


entering Centra) Parkway Bast. Therefore a *Yiela’ Sign is 
required, 


the northbound Slip-off lane of 
and the 


Of Bloor Street, then motorists are not 
required to yield right-of-way, and a ‘yiela* 
required. 


In previous corr 
these observations 


¢ 48 well as our r 
been Supported. 
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RECOMMENDATIONS: 1. That a ‘yield’ sign be erected for the northbound to 
eastbound movement of Cliff Road North and Central 
Parkway East. 





4 
= 


2. That the existing ‘Yield’ sign for the northbound to 
eastbound movement of Central Parkway East and Bloor 
Street be removed. 


| 3. That a by-law be passed authorizing the installation 

| and removal of ‘yield’ signs at Cliff Road North and 
Central Parkway East, and Central Parkway East and 
Bloor Street respectively. 






William P. Taylor, P.Eng., 
ommissioner, 
Engineering and Works Department. 
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File: 11 141 90045 
| Og )> MEMORANDUM 
ean a 18? 


To_ Chairman and Members of 





Dept. Operations and works Committee, Dept. Engineering and works Dept. 


eee 


JUN 2 5 1986 
OPERATIONS/WORKS ___ 
| SUBJECT: Parking prohibition on Central Parkway West at the C.P.R. 
| Spur line, ( 
SOURCE: Engineering and works Department. 
COMMENTS : In connection with the application by the City to the 
Canadian Transport Commission with respect to the proposed 
"anti-whistling® By-law, a number of conditions require 
fulfillment. on of these conditions is the prohibiting of 
parking on Central Parkway West, within 60 meters each side 
of the railway Spur line. 
Although train traffic on the Spur line is very minimal, 
Whistle prior to 
crossing unless the train movements are guided by a *flag' 
JUNZ 0 tne crew. In order to ensure proper unobstructed sight lines 
for the *flag' crews, parking within 60 meters of the rail 
F.-O.04-03 line is to be prohibited. 


Since parking is currently prohibited on the north side of 
Central Parkway west (£ 


Ormerly Gillian Street) this 
additional prohibition 


is only required on the south side. 


In view of the current listing for Gillian Street, and in 
conjunction with the completion and name change to Central 
Parkway West, an amendment to By-law 444-79 is also 


required for the existing north side parking prohibition. 


RECOMMENDATION: That parking be prohibited on the south Side of Central 


within 60 meters each Side of the cC.P.R. spur 
t a by-law be passed to authorize this parking 


Parkway West 
line; and tha 
prohibition, 








Cra tA 


William p, Taylor, P.Eng., 
Commissioner, 


| 4377 the trains are still required by law to 
| 
Engineering and works Department, 
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To. Chairman and Members of sein William P. Taylor, P.Eng., 
Dect. Operations and Works Committee. on. Engineering and Works Dept. 

May 30, 1986. OPERATIONS/WORKS JUN 2 se) 1986 

nl cite A. 

SUBJECT: Parking Prohibition on The Credit Woodlands. 

SOURCE: Councillor Culham. 

COMMENTS : Councillor Culham has requested that parking be prohibited on 

both sides of The Credit Woodlands between Dundas Street and ‘ 


the south leg of Ballyclare Drive. 


Apparently overflow visitors parking from the condominium at 
d> the northeast corner of Dundas Street is congesting this area 
a of The Credit Woodlands. 


" ~ 


4; ?’ This department has reviewed the area and concur with the 
Councillor. However, based on the number of vehicles parked 

F- Ob. 0+ - Om on Ballyclare Drive, we would also recommend the installation 

of 15 meter 'No Parking’ corner restrictions on the south leg 


of Ballyclare Drive. 


. 


Since there are listings currently within By-law 444-79 
prohibiting parking on The Credit Woodlands as well as within 
15 meters of a non-signalized intersection, amendments to the 


by-law are not required. 


RECOMMENDATIONS: 1. ‘That 'No Parking Anytime’ signs be erected on both sides 
of The Credit Woodlands between Dundas Street and the 


south leg of Ballyclare Drive. 


2. That 'No Parking Anytime’ signs be erected on both 
sides of the south leg of Ballyclare Drive within 15 
Sters of The Credit Woodlands. 


me 
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Commissioner, 


Engineering and myer _ 
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“ MAYOR AND MEMBERS OF COUNCIL crom___teW. STEWART, Q.C. 
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B-0le.475-02 


June llth, 1986 J 
operationsworks_~ON2 5 1986 


SUBJECT : Release and Abandonment of a Temporary Easement 
on Plan 43M-475, Alcester Investments Limited 
Industrial Subdivision, Pacific Gate and Pacific 
Tc e. / 


ORIGIN: Servicing Agreement between the City and 
Alcester Investments Limited for Plan 43M-475. 


COMMENTS: The Servicing Agreement for this subdivision 
required a 6 metre wide 


pattern was completed by the development of 
adjacent lands, which has now occurred. 


| 
| 
| 
| 
| 
| 
| 
| 

The Engineering Department advises that this | 

easement is no longer required and that it may 

be released and abandoned. 

RECOMMENDATION: That a by-law be enacted authorizing the 

execution of the release and abandonment of an 

easement in favour of The Corporation of the 

City of Mississauga registered on March 25th 

1983 as Instrument No. 422449 over part of 

Blocks 10, 11, 20 and 21 Plan 43M-475 being 

Parts 10, 11, 12, and 13 Plan 43R-10542. 
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L. W. STEWART, Q.C. 
CITY SOLICITOR 
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SOR. | h MEMORANDUM 
a ae at «° - ’ 
| To Operations and Works Committee From A. Franks 
| Commissioner 
Dept. Dept. _ Building, Zoning & Licensing 
Oo JUN 
) 128 OPERATIONS WorKs_“~ 25 1986 
uN 4 Q Gos June 5, 1986 


CLERKS FILE NO.: L.07.01 


SUBJECT: Smoking By-law 
ORIGIN: Letter dated December 19, 1985 from Mr. Nelson G. Scott 
COMMENTS : On April 23, 1986, the Building Department submitted a report 


| 
} 
i 
| 
j 
i 
| 
: 
j 
' 
| 
| | | lL -07.0! REQUEST NO.: 116-86 
i 
i 
' 
| 
i 


to the Operations and Works Committee, outlining the actions 
taken by the Building Department, By-law Enforcement Section, 

with respect to implementation of "No Smoking" signs in 

shopping centres and plazas. This report was prompted by a 

letter dated December 2, 1985 from Dr. Jack Micay, Vice President, 

Non-Smokers"’ Rights Association and an accompanying report 

which dealt, amongst other matters, with infractions concerning 

lack of "No Smoking" signs in two Mississauga shopping centres, 

namely Square I and Creditview Plaza. 


. = ee ee te ce ee 
ee ee es ee oo wee ce eww a a ee ee em eee 
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In response, the Building Department initiated a program of 
systematic checking of all the City’s shopping centres and 
Plazas. Square I and Creditview Plaza were inspected first. 
A number of the stores were found to be without "No Smoking" 
signs. Notices of Contravention were issued and by April 23, 
1986, when Report No. 307-85 was submitted to the Operations 
and Works Committee, these two shopping centres, as well as 
both major hospitals in Mississauga, were in compliance with 
the requirements of the by-law. 


ELLE LLL LO LT GT AT A GT Na Ait 


Furthermore, the Building Department, By-law Enforcement Section, 
continued with their systematic program of checking other 

plazas and shopping centres within the City. This program is 
still being followed up to ensure that all establishments within 
shopping centres and plazas requiring "No Smoking" signs are | 
in compliance. | 


Continued..... /2 


Le a 


FORM 145 


———e 


OL OLLI LO ETS CL ALE SE LOO LLY TS LETC A A ES IT I Re Nt a ae ee 


_——_—_ See 


i 
g 

| 
| L 








Oe Fe were ne ee ee ee ee 


| June 5, 1986 ) 
| Continued.....Page 2 a | 


COMMENTS CONT'D: Mr. Nelson G. Scott, in his letter of December 19, 1985, has 
suggested that "No Smoking” signs be posted in all public 

offices such as dentists, doctors, chiropractors, etc. and 

| the scale of fines increased such that the minimum fine is 

no less than $1,000.00. 


| 
/ 
/ 
; 
' 
| i 
| | 
) Section 28 of By-law #445-79 provides for a fine of not more 
| than $1,000.00, exclusive of costs, upon conviction of any 
person found in contravention of the provisions of the by-law. 
In our opinion, the penalty imposed by the by-law is a 
reasonable one and should not be changed. Furthermore, | 
! considering our limited manpower resources and our City wide 
obligations as far as the enforcement of all the other by-laws | | 
are concerned, this department is not in a position to initiate 
a systematic program for enforcement of "No Smoking" signs in 
the offices of dentists, doctors, chiropractors and other 
professionals. However, our officers will respond to and follow 
up any complaints received concerning the lack of "No Smoking" 
signs in all premises falling under the jurisdiction of Smoking 
By-law #445-79. | 
| RECOMMENDAT ION : 1. That the report from the Commissioner of Building, concerning | 
the Smoking By-law #445-79, dated June 5, 1986, be received. 


2. That no changes be made to Section 28 of the by-law which 
provides on summary conviction for a fine of not more than 
$1,000.00, exclusive of costs. 


ae te o- 


3. That any specific complaints with respect to lack of "No 
Smoking" signs in the offices of dentists, doctors, 
chiropractors and other professionals, be referred to the 
By-law Enforcement Section for followup and implementation. 
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A. Franks 


Commissioner 
Building, Zoning & Licensing 
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mmbers of the Fom___ Ae Franks, Commissioner 





Building, Zoning & Licensing 


pept__ Operations & Works Committee _ Dept. Building Department 


SUBJECT: 


ORIGIN: 


COMMENTS : 
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REPORT REQUEST: #141-86 
CLERK'S FILE: #L.05.01 


Fence at 3449 Clanfield Crescent 
Owner - Mrs. Betty Porteous 


Letter of request dated April 16, 1986 for 
relief of the Fence By-law restriction, 
By-law 397-78, section 5(1l). 


This request was made as a result of an 
investigation conducted by the By-law Enforcement 
and Licensing section. During the investigation 
it was found that the fence between 3443 Clanfield 
Crescent and 3449 Clanfield Crescent was higher 
than the By-law requirement. The fence was 
measured and found to be 8 ft high, 1 ft 5 ins 
above the 6 ft 7 ins (2 metres) restriction. 


Consequently, a Notice of Contravention was issued. 
Mrs. Porteous explained to staff that the reason 
for the high fence was to provide privacy from the 
neighbours who not only have a raised patio deck, 
but also an unsightly dog kennel in the rear yard. 


The building department has no objections to the 


fence being 8 ft high provided it is maintained in 
good repair. 
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RECOMMENDATION : That Mrs. Betty Porteous of 3449 Clanfield Crescent 
be permitted to maintain a 20 ft section of the 
fence between her property and that of her neighbour 
at 3443 Clanfield Crescent at a height of 8 ft. 





A. Franks 
Commissioner 
Building, Zoning & Licensing 
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to____ Operations & Works Committee. a From___ A. Franks, 
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BFS em ae ine Dept. Commissioner of Building. | 








June 17, 1986. 
1.07 -0/. OS 


JUN 25 1986 
SUBJECT: Plumbing By-law 190-76. OPERATIONS/WORKS | 
i 


ORIGIN: Staff. 
COMMENTS : Due to changes in staff, Schedule "A" of our Plumbing 
By-law 190-76 requires up-dating. 


The attached draft by-law has been prepared by the 
Legal Department to cover changes in staff. 


RECOMMENDATION: That the attached draft by-law to amend By-law 190-76 
as amended, be approved and forwarded to Council for 


Lge 


- Franks, 
Commissioner, 
Building, Zoning & Licensing. 
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To Operations & Works Committee. From _____ A. Franks, __ 


me Pes ad Dept. ___ __Commissioner of Building. _ 











om #3 Jun 2 > 1986 
° OPERATIONS/WORKS____ ioe 
L-07.0/.03 


June 17, 1986. 


SUBJECT: By-law 115-76, a By-law pursuant to the 
Building Code Act, to appoint officials. 
ORIGIN: Staff. 
COMMENTS : Due to changes in staff, Schedule "A" to By-law 115-76 


requires up-dating. 


The attached draft by-law has been prepared by the 
Legal Department to cover changes in staff. 


and amendments thereto, be approved and forwarded to 
Council for enactment. 





_—_— 


A. Franks, 
Commissioner, 
PW Building, Zoning & Licensing. 


FORM 145 
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RECOMMENDATION: That the attached draft by-law to amend By-law 115-76 
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| June 4, 1986 
| JUN 2.5 1986 
OPERATIONS/WORKS 
SUBJECT: Housekeeping Agreement - Mississauga Executive 4 
Enterprises Limited 
Our File: 41382 C-86 Code: 5966 
ORIGIN: Building Department 
COMMENTS: Mississauga Executive Enterprises Limited, the 


owner of premises known municipally as 3 Robert 
Speck Parkway, has applied to the Building 


Haes Department for a building permit to permit 
construction on the site. City of Mississauga 
| TeN | QO 7ccs Zoning By-law 5500, as amended provides that 
no building permit shall be issued prior to the 
@ .o! .o¢ execution of a housekeeping agreement. 


as housekeeping agreements which has previously 
been approved by this Council has been prepared 
and executed by Mississauga Executive Enterprises 
Limited. The agreement is in satisfactory form 
from a legal standpoint. 


RECOMMENDATION: That the attached Housekeeping Agreement dated 
April 11, 1986 between Mississauga Executive 
Enterprises Limited and The Corporation of the 
City of Mississauga be executed by the Mayor and 
the Clerk and the corporate seal be affixed thereto. 


A. ee 


Commissioner 
Building, Zoning and Licensing 





— 


GRB/dap 
Attach. 
cc: G.R. Burch 
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| : MEMORANDUM 
: 
To Chairman and Members of From A, Franks 
| Commissioner 
| Dept.__ Operations and r Committee Dept. Building, Zoning and Licensin 
| 
| June 4, 1986 
| operarionsworxs__JUN 2 5 18 Be 
| SUBJECT: Housekeeping Agreement - Richvalley Construction 
| Limited 
Our File: 32883 M-86 Code: 4095 
; 
ORIGIN: Building | 
COMMENTS: Richvalley Construction Limited, the owner of 


: 
premises known municipally as 284 Watline Avenue, | 
has applied to the Building Department for a | 

Ua8b building permit to permit construction on the site. | 
City of Mississauga Zoning By-law 5500, as amended 

a Aone provides that no building permit shall be issued prior 


- LY ot to the execution of a housekeeping agreement. 


-O 

-O! f A housekeeping agreement in a form the same as | | 

housekeeping agreements which previously been 

, approved by this Council has been prepared and 
. executed by Richvalley Construction Limited. The 
} 
} 
cc: G.R. Burch | " 





agreement is in satisfactory form from a legal 
standpoint. 
RECOMMENDATION: That the attached Housekeeping Agreement dated 
March 13, 1986 between Richvalley Construction 
Limited and the Corporation of the City of Mississauga 
be executed by the Mayor and the Clerk and the 
corporate seal be affixed thereto. 
ee 
A. Franks | 
Commissioner | 
Building, Zoning and Licensing 
| GWB/dap 
| Attach. 
FORM 456 
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Chairman and Members of 


| 
| 
To From A, Fr 
Commissioner 
| 
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Dept.__ Operations and Works Committee Dept. Building, Zonin d_Licensin 
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ae ! 
Housekeeping Agreement - Maingate Investments 4 
Limited 


Our File: 32882 M-86 Code: 4096 


| 
June 4, 1986 
SUBJECT: 


ORIGIN: Building Department 


COMMENTS: Maingate Investments Limited, the owner of premises 
known municipally as 274 Watline Avenue, has 
applied to the Building Department for a building 

367 permit to permit construction on the site. City 
of Mississauga Zoning By-law 5500, as amended 

JUN2 94 

mee 


provides that no building permit shall be issued prior | 
B.07.04 


to the execution of a housekeeping agreement. 


? 

' 
A housekeeping agreement in a form the same as 
housekeeping agreements which had previously been 
approved by this Council has been prepared and 
executed by Maingate Investments Limited. The 
agreement is in satisfactory form from a legal 
standpoint. 

{ 


RECOMMENDATION: That the attached Housekeeping Agreement dated 


March 13, 1986 between Maingate investments 
Limited and The Corporation of the City of 
| | and the corporate seal be affixed thereto. 


Mississauga be executed by the Mayor and the Clerk 


A. Franks 

Commissioner 

Building, Zoning and Licensing 
GRB/dap 


Attach, 
cc: G.R. Burch 
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To From A Franks 
Commissioner 


| Dept. _ Oper r Dept. Building, Zoning and Licensing 











June 4, 1986 
JUN 2 5 1986 
| OPERATIONS/WORKS 
| ) SUBJECT: Housekeeping Agreement - R.R.T.N. Holcings Company 


Limited 5 
Our File: 32881 M-86 Code: 4094 | 


EE EE aE eA NSENIT RES Ap Sc = ome 


ORIGIN: Building 


COMMENTS R.R.T.N. Holdings Company Ltd., the owner of 
premises known municipally as 264 Watline Avenue, 
has applied to the Building Department for a 

| 238 building permit to permit construction on the site. 
City of Mississauga Zoning By-law 5500,as amended 
iUNS O wae provides that no building permit shall be issued prior 
to the execution of a housekeeping agreement. 
B -01.04 
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A housekeeping agreement in a form the same as 
housekeeping agreements which previously been 
approved by this Council has been prepared and 
executed by R.R.T.N. Holdings Company Ltd. The 
agreement is in satisfactory form from a legal 
standpoint. 


rm mr i a ee rr rms mm 6 es a em wre eet ere ee -— 


RECOMMENDATION: That the attached Housekeeping Agreement dated 
March 13, 1986 between R.R.T.N. Holdings Company 
Ltd. and the Corporation of the City of Mississauga be 
executed by the Mayor and the Clerk and the 
corporate seal be affixed thereto. 
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. Franks 
Commissioner 

Building, Zoning and Licensing . 
GRB/dap ’ 
Attach. 

cc: G.R. Burch 
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| MISSISSAUGA PUBLIC VEHICLE AUTHORITY JUNE 10, 1986 a 


A.03.04.01 - 308C/159c¢ 


| REPORT NO. 4-86 
| JUN 2 5 1986 
| OPERATIONS/WORKS 


LADIES AND GENTLEMEN: 


The Mississauga Public Vehicle Authority presents its fourth report 
and recommends: 


es ee 


28-86 (a) That the verbal presentation of Mr. Steven Offer, 


MPP, Mississauga North, to the Public Vehicle 


| 
| 
' 
' 
| 
| 
| 
| | 
| | 
: nents | 
| TO: The Operations and Works Committee | 
| Authority, on June 10, 1986, with regard to the | 
recent developments with the Minister of Municipal | 
| Affairs regarding proposed Changes to the | 
Municipality of Toronto Act, which would have serious 
implications for the Missis 
; 
; 
} 


Sauga taxicab industry, be 
received for information. 


(b) That the Minister of Municipal Affairs be asked to 


Clarify, in writing, the last Paragraph of his letter 
of May 12, 1986, to Mayor McCallion, in which he 


States: “I will, of course, draft the proposed 
/ 


' 
| 
| 
legislative amendments after taking account of the : 
Commission's review so that we can attain an orderly 
and smooth transition with minimum disruption to the 
consumer”, 


L.08.04.02 
L.08.04.03 
(PVA-28-86) 


29-86 (a) That the letter dated March 31, 1986, from Mr. Mark 
Reynolds, Peel Taxi #115, with regard to the issuance 
of a taxicab plate to Leona Latham considered by the 
Public Vehicle Authority at its meeting on June 10, 
1986, be received for information. 


(b) That the report dated May 9, 1986 from M. Virginia 
MacLean, Director of Legal Services, with regard to 
| Appeals to the Appeal Committee under By-law 697-84, 
aS amended, considered by the Public Vehicle 
Authority at its meeting 
} 


On June 10, 1986, be 
received for information. 


L.08.05.01 
(PVA-29-86) 
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30-86 That a Subcommittee of the Public Vehicle Authority, 
composed of industry members of the Authority, the 


Vice-Chairman of the Authority, and staff, meet to study 
| all aspects of leasing of taxicab owner's licences, and 


report their findings to the Public Vehicle Authority. 


L.08.02 
(PVA-30-86) 


Commissioner of Building, Zoning and Licensing, relating to 
notification received from Mr. Philip Sheridan of his 
intention to increase the monthly brokerage fees of 
Aeroport Taxi Serivces from $200.00 to $225.00 per month, 
be received. 


a 


L.08.02 
(PVA-31-86) 


| 
/ 
| 
i 31-86 That the report dated June 2, 1986 from Mr. A. Franks, 
32-86 That the Chairman of the Public Vehicle Authority and staff 
investigate the health hazard being created by buses left 
idling in close proximity to the taxicab stand at Square 
| One, and report their findings to the Public Vehicle 
Authority. 
L.08.01 
(PVA-32-86) 
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CITY OF MISSISSAUGA 
: 
NAME OF COMMITTEE: OPERATIONS AND WORKS 
DATE OF MEETING: MONDAY, JUNE 16, 1986, 9:35 A.M. | 
PLACE OF MEETING: COUNCIL CHAMBERS 
MEMBERS PRESENT: Councillor H. Kennedy | 
Councillor 1h. Taylor (Chairman) 
Councillor p. Culham 
Councillor p. Cook 
Councillor T. Southorn 
MEMBERS ABSENT: Councillor F. McKechnie (due to illness) 
OTHERS PRESENT: Councillor sg. Mahoney (part) 
Mayor H. McCallion (part) 
STAFF PRESENT: Mr. W.P. Taylor, Commissioner of Engineering 
and Works 
Mr. A. McDonald, Director, Engineering 
Department 
az. £.3. Julian, City Clerk 
Mr. J.B. Johnson, City Manager's Office 
Ms. i. Mailer, Clerk's Department 
A. Mr. D. Apperley in lieu of Reverend D.M. O'Neill, 
representing St. Ignatius Loyola Catholic Church 
C.01.03 
SEE ITEM 1 
| 
| | 
| 
' 
; 
| os ee id } 
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| Operations/Works -2- June 25, 1986 
| MATTERS CONSIDERED: 

| 

Le Report dated June 10, 1986, from the Commissioner of 


Engineering & Works in response to a letter March 19, 
1986, from Rev. D.M. O'Neill of St. Ignatius Loyola 
Catholic Church requesting relief from a site plan 
condition requiring the applicant to pay the costs for 
construction of a left turn lane on Burnhamthorpe Road 
West (estimated cost $15,000.00). 


LOL LE OL EE TL eth e+ ee 


| The subject site is located on the south side of 
Burnhamthorpe Road west of South Common Court. 

| Burnhamthorpe Road in this area is a two lane road with 
left turn lanes at Glen Erin Drive and at South Common 


Court. ; 


The architect for the church contacted the Engineering 
and Works Department early in 1985 and presented a 
preliminary site plan. It was requested by the applicant 
that an access be permitted to Burnhamthorpe Road. It 
was indicated than an access would be permitted, however, 
a left turn lane on Burnhamthorpe Road would be 
required. It was further indicated that the access may 
be restricted to right-in/right-out in the future when 
| Burnhamthorpe Road is reconstructed. Also, the existing 
: one foot reserve would have to be lifted by Council. 


; 
| 
i 
| 
| 
| 

A site plan was circulated by the Planning Department under | 

file S.P. 412-85. The site plan was considered at the 

December 27, 1985 Site Plan Committee at which time the 

requirement for the left turn lane was formally indicated 

by the Engineering and Works Department. The site plan is 

currently being recirculated for consideration at the June 

12, 1986 Site Plan Committee. 


Briefly, it is proposed that the church be constructed 
adjacent to Burnhamthorpe Road with one access to 
Burnhamthorpe Road and a second access point, by way of the 
existing school, to South Common Court. 


The interconnection via the school will allow for shared 
parking between the church and the school as well as to 
;, provide additional access for both the church and for the 
school which currently has access via South Common Court. 


| Rev. O'Neill cites two reasons in support of his request 
for relief from the condition that a left turn lane be 
constructed on Burnhamthorpe Road: 
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Operations/Works -3- June 25, 1986 


be It seems a Shame for the church to have 


Ignatius Loyola Parish, but for the benefit of all 
the Community, we feel that all 
in its cost.* 


These points have been reviewed as follows: 


ie The left turn lane requirements have been kept to the 
bare minimum recognizing the future reconstruction of 
Burnhamthorpe Road. The existi i 
Constructed with the north curb line int 
Position. The widening for the left turn 
the south and will not necessarily be lost 
Burnhamthorpe Road is widened to the south. 


ati. 


when 


There was a Suggestion that the access to the church 
be restricted to a right-in/right-out access at this 
time by Construction of a centre island. The 
Engineering Department had reviewed this Suggestion 


have cost 


With regard to the reconstruction of Burnham 
Road between Erin Mills Parkway and Winston 
Boulevard this Project was Proposed for 1993 
however, it has been deferred to 
1986-1995 Capital Budget. Based 
not feel that it is unreasonable 
Construction of a minimum left tu 
of the requested access. 


thorpe 
Churchill] 
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| Operations/Works -4- June 25, 1986 


Mr. Apperley reiterated the Church's position as outlined 
! above and pointed out that the traffic generated by the 

| Church would not be during peak hours. In response to 

| question, Mr. Apperley advised that they expect the Church 
| to open in the Spring of 1987. 


Staff pointed out that Church activities are not restricted 
| to Sunday morning and based on the traffic patterns in the 
area it was their recommendation that the left turn lane be 
| constructed at this time. Staff suggested that an 

| alternative would be to obtain a letter of credit for the 

| $15,000 on the understanding that the situation would be 

| reviewed once the Church was open. 


Councillor Mahoney pointed out that there is a bottleneck 4 
on Burnhamthorpe Road from Mississauga Road to Glen Erin 
Drive in that this portion is 2 lanes while the remainder 
of Burnhamthorpe Road is 4 lanes. The portion from the 
Sawmill Creek to Erin Mills Parkway will be widened this 
year in that the tender has recently been awarded for the 
structure over the Creek. Further, it is anticipated that 
an application will be made very shortly for a 500 unit 
apartment building on the northwest corner of Erin Mills 
Parkway and Burnhamthorpe Road and this will add to the 
traffic congestion along this two lane portion of the Road. 


Members of Committee expressed concern about the precedent 
which would be set and in response, Councillor Mahoney 
suggested that the left turn lane is not required because 
of the Church but is required because of the entire growth 
and development along Burnhamthorpe Road and the costs 
should be absorbed in the budget since it will benefit the 
entire community. It was further pointed out that this 
road is identified in the budget to be widened albeit not 
until 1994 and it did not seem appropriate that the Church 
should be required to pay $15,000 at this time for works 
which will eventually be done by the City. 


Staff advised that this project was originally included in 
1993 but in the review of the 1986-1995 capital budget 
priorities it was moved to 1994. 


Councillor Culham recommended that the condition be 
waived. This motion was voted on and carried. 


Staff were requested to monitor the traffic in the area . 
once the Church is operating and report on this need in the ; 
context of the budget. 

c.01.03 ; 


See Recommendation OW-142-86 (D. Culham) 
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Operations/Works -5- June 25, 1986 


2. Report dated May 30, 1986, from the Commissioner of | 
Engineering & Works in response to a letter dated May 13, | 
1986 from Dr. Ross C. Bennett, M.D., Chief Coroner for 
Ontario, concerning the Verdict of Coroner's Jury resulting 
from the inquest into the death of Pasquale Spiniello. 


Mr. Pasquale Spiniello died on August 23, 1986. Mr. 
Spiniello had been thrown from a "fast moving car” which 
failed to negotiate a turn in Stavebank Road, north of 
Paisley Boulevard. 


LLL LLL LLL LL ACs alla tlt tl tlt: i tilt. tlt ttt ty — 
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recommendation being related to the City of Mississauga. 

The results of the Coroner's Jury are attached to this 

report. Recommendation 12 is the only recommendation 

related to the City: 4 


| 
| 
| 
The Coroner's Jury made 12 recommendations with one | 
| 
' 
' 
"12. An “S curve" sign should be posted prior to the §S | 

curve on Stavebank Road, near Paisley Boulevard and 

the road should have centre markings." | 
Following the accident the Traffic Section of the 


Engineering Department reviewed indepth the S curve and the 
surrounding area. 


l. The subject 'S' curve in Stavebank Road has been in 
place since 1979 and was constructed to provide an 
access for the small residential area north of 
Paisley Boulevard after the realignment of Mavis 
Road. This was, until 1985, the only connection to 
the residential area and as such no traffic counts 
were conducted. However, the roadway serves a very 
limited area and, as such, it is a local road. A 
search of accident statistics indicated no previous 
accidents since 1979. 


me The speed limit is the statutory 50 km/h. 


checkerboard signs for northbound and southbound 
traffic as well as several chevron type Signs mounted 
on 8” x 8" guide posts which are installed around the 
curve for both directions. While street lighting is 
located in the area, all signs are retro-reflective. 


The signing is, in our opinion, adequate based on the 
nature of the road and the signing is quite visible 
to identify the curve adequately in advance of the 
curve for motorists to slow down to properly 
negotiate the curve. 


TT TT 
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ae The existing signing at the curve consists of 
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Operations/Works -6- June 25, 1986 


The Coroner's Jury recommended that advance Signs be 
installed in advance of the curve and that a centreline be 
installed. 


Based on a review of the area the Department does not feel 
that there is a need for advance signing or a centreline, 
however, in view of the Coroner's recommendation, the 
Engineering Department will erect advance signs and install 
a centreline through the curve. 


RECOMMENDATION: 


That the Engineering and Works Department install advance 
curve warning signs and a centreline through the ‘'S' curve 
on Stavebank Road, north of Paisley Boulevard. 


Staff requested that this report be withdrawn at this time | 
for further consideration as a result of proposed 
construction in the area. 


E.03.06.03 


Withdrawn ; 
No Recommendation 


< Report dated June 12, 1986, from the Commissioner of 
Engineering & Works with respect to the reduction of Major 
Road Improvement Levy to be granted to the developer for 
the proposed residential subdivision known as River Grove 
Subdivision - Phase I, T-76037 located west of Creditview 
Road and north of McCaugherty Road. Under the standard 
Financial Agreement, the developer would be responsible for 
payment of a Major Road Improvement Levy in the amount of 
$825,283.54 (EIGHT HUNDRED AND TWENTY FIVE THOUSAND TWO 
HUNDRED AND EIGHTY THREE DOLLARS AND FIFTY FOUR CENTS) 
based on the present rate of $19,974.00 (NINETEEN THOUSAND 
NINE HUNDRED AND SEVENTY FOUR DOLLARS) per hectare. 


A ee eee 
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Under the terms of the proposed Servicing Agreement, the 
developer is responsible for the reconstruction of 
McCaugherty Road from Creditview Road to the Credit 

River. This section of road was considered in the 
calculation of the Major Road Improvement Levy. Based on 
Standard procedure, the developer should receive a credit 
for 70% of the cost for a four lane curb and gutter road 
with a roadway storm sewer including intersection 
improvements. The amount of the credit Council should be 
considering for Phase I of Plan T-76037 equals $613,023.03 
(SIX HUNDRED AND THIRTEEN THOUSAND AND TWENTY THREE DOLLARS | 
AND THREE CENTS). 


EE ee 
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| Operations/Works -7- June 25, 1986 


| RECOMMENDATION: 


| 
| 
| 
| 
That the Financial Agreement for Phase I of Plan T-76037 
located west of Creditview Road and north of McCaugherty 
Road indicate that a credit of $613,023.03 (SIX HUNDRED AND 
| THIRTEEN THOUSAND AND TWENTY THREE DOLLARS AND THREE CENTS) 
is to be afforded to Creditview Estate Homes Limited, 250 
| Consumers Road, Suite 1102, Willowdale, Ont, M2J 4V6, 
against the Major Road Improvement Levy. 
; 
j 
| 


This report was deleted as it had been dealt with directly ‘ 
by Council at its meeting on June 23, 1986 by Resolution | 
331-86. 
Deleted 
No Recommendation 

4. Report dated June 12, 1986, from the Commissioner of 


| 
} 
/ 
| T-76037 
| Engineering & Works regarding a reduction of Major Road 
! Improvement Levy to be granted to the developer for the 
proposed residential subdivision known as Heritage Hills 
' Subdivision (Kee Group Inc.) T-84024 located south of 
Eglinton Avenue West and east of Mavis Road. This 
residential plan of subdivision is proposed on lands south 
| of Eglinton Avenue West and east of Mavis Road. Under the 
standard Financial Agreement, the developer would be 
| responsible for payment of a Major Road Improvement Levy in 
| the amount of $514,530.24 (FIVE HUNDRED AND FOURTEEN 
THOUSAND FIVE HUNDRED AND THIRTY DOLLARS AND TWENTY FOUR 
CENTS) based on the present rate of $19,974.00 (NINETEEN 
| | THOUSAND NINE HUNDRED AND SEVENTY FOUR DOLLARS) per hectare. 
| Under the terms of the proposed Servicing Agreement, the 
| developer is responsible for the construction of Huntington 
| ; Ridge Drive through this plan of subdivision. This 

) section of road was considered in the calculation of the 
Major Road Improvement Levy. Based on standard procedure 
of crediting a developer for 70% of the cost for a four 
lane paved curb and gutter road with a roadway storm sewer, : 
we find that a credit in the amount of $188,441.17 (ONE 
HUNDRED AND EIGHTY-EIGHT THOUSAND FOUR HUNDRED AND 
FORTY-ONE DOLLARS AND SEVENTEEN CENTS) should be considered 
by Council against the Major Road Improvement Levy for Plan 
T-84024. 
| 
! 









tom « 


ee 


26 eee oe mente om 


| 
| 


a ee A A EP ~ ee _— See usaiill 








- 
= — 


Operations/Works June 25, 1986 


RECOMMENDATION: 


| That the Financial Agreement for Plan T-84024 


located south 
Of Eglinton Avenue West and Cast of Mavis Road 


indicate 


T-84024 


- <i e— eee 


See Recommendation OW-143-86 (D. Culham) 


Bs Report dated June 6, 1986, from the Commissioner of 
Engineering & Works in response to a request to waive 
Condition 6b of Schedule C of the Servicin 

- Plan 43M-548, 
located south of Eglinton Avenue West and east of Erin 
Mills Parkway. The design consultant for the Chasewood 
Townhomes (S.P. 104-86) have requested that the 


City waive 
Condition 6b in Schedule C of the Servicing Agreement which 
States that: 


"No development will be permitted within Block 64 
except as a part of the development of the remainder 
of the hospital ancillary block, and then only for 


use aS parking and landscaping, with no buildings or 
Structures permitted thereon." 


Block 64 is located adjacent to the Quenippenon Brook 
(Block 62) ana was to be developed in conjunction with the 
hospital ancillary block at the southeast corner of Credit 
Valley Road and Eglinton Avenue West. A small Portion of 


required for hospital 
luded in the Chasewood 
South side of Eglinton 
ary block and The Chase. 


ancillary useage and has been inc 
Townhomes Project situated on the 
Avenue between the hospital ancill 
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The Credit Valley Conservation Authority have indicated 
that they would not object to the approval of this site 
Plan provided detailed 

townhouses indicating existing and 
Prepared to the Satisfaction of tha 
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RECOMMENDATION: 


That Condition 6b of Schedule Cc of the Servicing Agreement 
for Central Erin Mills - Neighbourhood 201A, Plan 43M-548, 
located south of Eglinton Avenue West and east of Erin 
Mills Parkway, be waived subject to receipt of grading 


plans satisfactory to the Credit Valley Conservation 


| 
| 
Operations/Works -9- June 25, 1986 
Authority. 


B.06.548.02 


Approved 
See Recommendation OW-144-86 (H. Kennedy) 


——— 


6. Report dated June 10, 1986, from the Commissioner of 
Engineering & Works with respect to the naming of the 
Street in front of the Civic Centre as City Centre Drive. 
The address for the Civic Centre would be 300 City Centre 
Drive and the address for the Central Library, etc. on the 
south half of the parcel would be 301. 


RECOMMENDATION: 


That the report dated June 10,1 986, from the Commissioner 
of Engineering and Works with respect to the municipal 
address for the Civic Centre be received. 


C.05.01 
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Received 
See Recommendation OW-145-86 (H. Kennedy) 


Se Report dated June 5, 1986, from the Commissioner of 
Engineering & Works in response to the proposed street name 
Gottardo Court. The submission was reviewed by the Region 
of Peel Street Names Committee on June 4, 1986 and approved. 


RECOMMENDATION: 


That “GOTTARDO COURT" be approved for use as a street name 
in proposed Plan of Subdivision T-78051, Gottardo 
Properties. 


T-78051 


Approved 
See Recommendation OW-146-86 (T. Southorn) 
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8. Report dated June 10, 1986, from the Commissioner of 

| Engineering & Works with respect to the proposed closure of 

| Eglinton Avenue between Erin Mills Parkway and Winston 
Churchill Boulevard (Central Erin Mills Neighbourhoods 

210/211), between August 4 and October 31, 1986, to allow 
for extensive road works and servicing for Erin Mills 
Neighbourhoods 210/211. 


| Local access will be maintained to accommodate the existing 
properties on Eglinton Avenue. 


| The installation of advance notification signs is scheduled 
| for early July, with the appropriate detour signs being 


erected prior to the actual closure. 


| 
| 
The Engineering Department has no objection to this request 
subject to the satisfaction of the usual road closure | | 
conditions. | 


RECOMMENDATION: 


(a) That the Proctor and Redfern Group be granted 
permission to close Eglinton Avenue between Erin 
Mills Parkway and Winston Churchill Boulevard between 
August 4 and October 31, 1986 subject to the 
following conditions. 


(i) Completion of a road closure permit at least 
five days prior to the closure date; 

; (ii) Proof of liability insurance in the amount of 

at least two million dollars naming the City as 

co-insured; 

i (iii) Notification of all agencies including 
Mississauga Transit, Fire and Police, Central 
Ambulance, School Boards and the Region of Peel 
Engineering Department; 

(iv) Notification of all residents of this portion 
of Eglinton Avenue, in writing, at least five 
days prior to the closure, including names and 
phone numbers of appropriate contacts; 

(v) That the installation and maintenance of all 
Signs be the responsibility of the applicant. 


(b) That a by-law be enacted authorizing the temporary 
closure of Eglinton Avenue between Erin Mills Parkway 
and Winston Churchill Boulevard. 


F.02.04.03 


Approved ; 
See Recommendation OW-147-86 (T. Southorn) 
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Report dated June 17, 1986, from the Commissioner of 
Engineering & Works with respect to the proposed temporary 
closure of Verbena Road at Tomek Road requested by The 
Westwood Drain Company Ltd., under contract with the 
Ministry of Environment to install a 1500 mm pressure 
watermain along the west boulevard of Tomken Road. 


In order to safely cross the intersection of Verbena Road 
and Tomken Road, the contractor has requested permission to 
close this intersection to accommodate the required 7 meter 
deep by 4 meter wide trench, the large pipe and the 
construction machinery. 


Since alternate access to all local establishments is 
available via Meyerside Drive/Kestrel Road/Britannia Road, 
this department would not object to this temporary closure. 


Due to current strikes by various construction worker 
unions, the exact dates for this closure cannot be 
specified. The work will however require at least three 
days, and perhaps five, closure to complete. 


In the near future, the contractor will also be crossing 
Meyerside Drive and Courtney Park Drive, and has requested 
Similar closures, However, due to the importance of these 
intersections and the limited detour availabilities around 
these intersections, we cannot support full road closures. 
We do recognize the difficulty the contractor will 
experience, and in this regard we will attempt to 
accommodate the restricting of traffic through these 
intersections. Arrangements are underway with respect to 
the temporary relocation of various traffic signal hardware. 


RECOMMENDATION: 


(a) That the Westwood Drain Company Ltd., be granted 
permission to temporarily close Verbena Road at 
Tomken Road for a maximum of five days during the 
project time limits depending on the duration of the 
current strikes. 


(b) That the Westwood Drain Company Ltd., not be granted 
permission to close Meyerside Drive nor Courtney Park 
Drive at Tomken Road in conjunction with this project. 

(c) That a by-law be passed authorizing the temporary 
Closure of Verbena Road at Tomken Road for a maximum 
of five days within the project time limits. 


F.02.04.03 


Approved 
See Recommendation OW-148-86 (D. Culham) 
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10. Report dated June 16, 1986, from the Commissioner of 
Engineering & Works with respect to the temporary closure 
of Tenth Line West July 27, 1986 and August 17, 1986. Mr. 
Jim Mihell, Union Gas, has requested permission to close 
Tenth Line West between Aquitaine Avenue and Derry Road 
between the hours of 7:00 a.m. and 7:00 p.m. on two 


Separate days, Sunday, July 27 and Sunday, August 17, 1986. 


The closures are required to replace two existing gas mains 
in order to Satisfy the new requirements as set out by the 
Ontario Energy Board. In view of the complexity of the 
work, two separate Closings are necessary. 


Engineering staff have reviewed the proposal on site with 

personnel from Union Gas, and with Councillor Southorn, and 

have concluded that Sunday work between the hours of ( 
7:00 a.m. and 7:00 p.m. would be ideal. 

The applicant will be responsible for all on-site closure 

Signage including detours, other than advance notification 

Signs which will be erected by the Engineering Department. 


The Engineering Department has no objection to the closures 
subject to the usual conditions for road Closures. 


RECOMMENDATION: 
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(a) That permission be granted to Union Gas to close 
Tenth Line West between Aquitaine Avenue and Derry 
Road on Sunday, July 27, 1986 and on Sunday, August 
17, 1986 between the hours of 7:00 a.m. and 7:00 p.m. 
subject to the following conditions: 


(i) Completion of road closure permits with the 
Engineering Department at least five days prior 
to the events. 

(ii) Proof of liability insurance in the amount of 


at least two million dollars naming the City as 
co-insured. 


(iii) Re-instatement of the road allowance to its 
Original condition. 

(iv) That the applicant erect and maintain all road 
Closure and detour Signs, placed in accordance 
with the requirements of the M.T.C. Traffic 
Control Manual for Roadway Work Operations. 


(b) That a by-law be passed to authorize the temporary 
Closures of Tenth Line West between Aquitaine Avenue . 
and Derry Road 


F.02.04.03 


See Recommendation OW-149-86 (T. Southorn) | 
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Engineering & Works in response to a request from Sue 
Cunningham on behalf of the residents of the new portion of 
Vista Boulevard have requested permission to close this 


: portion of roadway for the purpose of a street party on 
| Saturday, July 12, 1986 between the hours of 2:00 p.m. and 


! 
13. Report dated June 17, 1986, from the Commissioner of " 
1:00 a.m. (July 13). A petition has been submitted with 


) the approval of greater than two thirds of the abutting 
: residents. 


This is the second year for this event, and since it was 
completed problem-free last year, the Engineering 
Department has no objections to this year’s closure subject 
to the usual conditions for special events. 


| , 4 
RECOMMENDATION: 


ee © cee eet * 


(a) That Sue Cunningham and the residents of Vista Drive 
be granted permission to close a portion of Vista 
Drive for a street party on Saturday, July 12 between 
the hours of 2:00 p.m. and 1:00 a.m. on July 13, 
subject to the following conditions: 


the Engineering Department at least five days 
prior to the event. 
(ii) That a “hold harmless” agreement be signed with 
the City stating that the applicant is 
| responsible for their own liability incurred as 
| a result of their activities. 
| (iii) That the applicant obtain and return, at their 
own expense, road closed signs, as deemed 
necessary by this department. 
! 
| 
| 
’ 


(b) That a by-law be passed authorizing the temporary 
Closure of a portion of Vista Drive on Saturday, July 
12 and Sunday July 13, 1986. 


F.02.04.04 
Approved 
See Recommendation OW-150-86 (T. Southorn) 


Report dated June 3, 1986, from the Commissioner of 
Engineering & Works in response to a request from the area 
representative, Councillor David Culham, acting on behalf 
of the Glensharon Community, to look into several traffic 
related matters in this community. These matters have been 
reviewed and are summarized in the report. 
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(i) That a road closure permit be completed with 
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| 
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RECOMMENDATION: 


444-79, as amend » to authorize the installation of 
| an all-way stop at Avongate Drive and Brigantine 
| Avenue as warrants are met on a volume basis. 


(b) That the Peel Regional Police be requested to 
| continue enforcement of the existing speed limits, 
| Particularly on Rosemary Drive. 


| (c) That no parking 8:00 a.m. to 6:00 p.m., Monday to 


Friday, signs be erected on Avongate Drive, adjacent 4 
to the park, both Sides. | 


(d) That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to prohibit Parking from 8:00 
a.m. to 6:00 p.m., Monday to Friday, on the west Side 
of Rosemary Drive from Nikanna Road to Sami Street. 


(e) That no parking anytime, fifteen metre corner 
restrictions be erected at Rosemary Drive/Sami 
Street, Rosemary Drive/Brigantine Avenue, and 
, Rosemary Drive/Nikanna Road. 


| 
j 
; 
: 
| 
i 
; (f£) That the Glensharon Community Association, The Peel | 
| Board of Education and The Dufferin-Peel Roman 
Catholic Separate School Board, be requested to 
initiate an educational program on an ongoing basis 
to inform the community about the hazards of poor 
driving habits and excessive speeds. 


F.06.04.05 


| 

: 

| 

| (a) That a by-law be enacted to amend Traffic By-law No. 
Approved 

See Recommendation 151-86 (D. Culham) 


Report dated June 10, 1986, from the Commissioner of 
Engineering & Works regarding traffic control at the 
intersection of Birchwood Drive/ Lorne Park Road/Glen Road. 


At a public meeting involving residents of the White Oaks 
Community, the issue of traffic control at the intersection 
of Birchwood Drive/Lorne Park Road/Glen Road was raised 


improve 
the level of Safety within the area of the intersection. 


| 
| 
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Although there are only nine homes on Glen Road, the 
residents feel that the existing northbound *"Yield’ sign on 
Glen Road is not sufficient control. Prior to the summer 
of 1983, Birchwood Drive was controlled by a ‘Yield’ Sign, 


however, at the request of former Ward 


2 Councillor M. 


Marland, this was Changed to the Current sign on Glen Road. 


June 25, 1986 
. 


The Engineering Department has reviewed the intersection 


and although traffic volumes on Glen Road are very light, 
and no reportable collisions have occurred at the 


intersection since January 1979, in view of the limited 
Sight lines we would have no objection in changing the 


northbound ‘Yield’ Sign to a ‘Stop’ sign. 


In conjunction 


with this, it is recommended that a stop bar be painted for i; 
northbound Glen Road as well as a short stretch of yellow { _ 


centreline for additional motorist assistance within the 
intersection. 


RECOMMENDATION: 


(a) 


(b) 


(c) 


Road be changed to a "Stop" sign. 


That a northbound Stop bar on Glen Road as well as a 
Short stretch of yellow centreline be painted to 
improve the level of Safety within the intersection. 


That a by-law be passed to authorize the Change in 


That the existing northbound "Yield' sign on Glen | | 
control from a ‘Yield’ to ‘Stop’ sign on Glen Road. 


At the request of the Ward Representative, Councillor Pp, 
Mullin, the Commissioner recommended that this report be 


withdrawn at this time for an on site inspection with 
Councillor Mullin. 


F.06.04.05 


Withdrawn 
No Recommendation 


Report dated June 16, 1986, from the Commissioner of 
regarding ‘Yield’ Signs at the intersections of Central 
Parkway East with Bloor Street and Cliff Road North. 


; 
* 








| 
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This department has observed that a ‘Yield’ sign is 
required for the northbound to eastbound movement of Cliff 
Road North and Central Parkway East, and that a ‘Yield’ 
sign is in place but not required for the northbound to 
eastbound movement of Central Parkway East and Bloor 
Street, in accordance with the regulations of the Highway 
Traffic Act. 


In accordance with the Highway Traffic Act, since the 

northbound lane of Cliff Road North is not continuous, and 

does not become the eastbound curb lane of Central Parkway 

East, then motorists must yield right-of-way prior to 

entering Central Parkway East. Therefore a ‘Yield’ sign is } 4 
required. 4 2 


In the latter case, since the northbound slip-off lane of 
Central Parkway East is continuous and becomes the 
eastbound curb lane of Bloor Street, then motorists are not 
required to yield right-of-way, and a ‘Yield* sign is not 
required. 


In previous correspondence with the Peel Regional Police, 
these observations, as well as our recommendations, have 
been supported. 


Currently, a westbound to northbound ‘Yield’ sign for Bloor 
Street and Central Parkway East is in place, and a by-law 
amendment is also required for this sign, as their are no 
listings in Schedule 12 for any of these ‘Yield* signs. 


mm rem ee 


RECOMMENDATION: 


(a) That a ‘Yield’ sign be erected for the northbound to 
eastbound movement of Cliff Road North and Central 
Parkway East. 


(b) That the existing ‘Yield’ sign for the northbound to 
eastbound movement of Central Parkway East and Bloor 
Street be removed. 


(c) That a by-law be passed authorizing the installation 
and removal of ‘Yield’ signs at Cliff Road North and 
Central Parkway East, and Central Parkway East and 
Bloor Street respectively. 


F.06.04.05 


Approved | 
See Recommendation OW-152-86 (L. Taylor) j 
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. 15. Report dated June 16, 1986, from the Commissioner of 
Engineering & Works regarding a parking prohibition on 
Central Parkway West at the C.P.R. spur line. In 
connection with the application by the City to the Canadian 
Transport Commission with respect to the proposed 
“anti-whistling” By-law, a number of conditions require 
fulfillment. On of these conditions is the prohibiting of 

parking on Central Parkway West, within 60 meters each side 

| of the railway spur line. 


a ee oe ee ee — eee ww eee we 


Although train traffic on the spur line is very minimal, 

the trains are still required by law to whistle prior to 4 = 
crossing unless the train movements are guided by a ‘flag’ 

crew. In order to ensure proper unobstructed sight lines : 

for the ‘flag’ crews, parking within 60 meters of the rail 

line is to be prohibited. 


Since parking is currently prohibited on the north side of 
Central Parkway West (formerly Gillian Street) this 
additional prohibition is only required on the south side. 


In view of the current listing for Gillian Street, and in 
| conjunction with the completion and name change to Central 

Parkway West, an amendment to By-law 444-79 is also 

required for the existing north side parking prohibition. 
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RECOMMENDATION: 

That parking be prohibited on the south side of Central 
Parkway West within 60 meters each side of the C.P.R. spur 
line; and that a by-law be passed to authorize this parking 
prohibition. 


F.06.04.02 


Approved 
See Recommendation OW-153-86 (D. Culham) 
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16. Report dated May 30, 1986, from the Commissioner of 
Engineering & Works in response to a request from 
Councillor Culham that parking be prohibited on both sides 

_— of The Credit Woodlands between Dundas Street and the south ° 

| leg of Ballyclare Drive. 


Se ee 
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| Apparently overflow visitors parking from the condominium | 
| at the northeast corner of Dundas Street is congesting this 
area of The Credit Woodlands. 
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June 25, 1986 


This department has reviewed the area and concur with the 
Councillor. However, based on the number of vehicles 
parked on Ballyclare Drive, we would also recommend the 
installation of 15 meter "No Parking' corner restrictions 
on the south leg of Ballyclare Drive. 


Since there are listings currently within By-law 444-79 
prohibiting parking on The Credit Woodlands as well as 
within 15 meters of a non-signalized intersection, 
amendments to the by-law are not required. 


RECOMMENDATION: 


(a) That ‘No Parking Anytime’ signs be erected on both 
sides of The Credit Woodlands between Dundas Street 
and the south leg of Ballyclare Drive. 


(b) That ‘No Parking Anytime’ signs be erected on both 
sides of the south leg of Ballyclare Drive within 15 
meters of The Credit Woodlands. 


F.06.04.02 
Approved i 
See Recommendation OW-154-86 (D. Culham) 


Report dated June 11, 1986, from the City Solicitor with 
respect to the Release and Abandonment of a temporary 
casement on Plan 43M-475, Alcester Investments Limited 
Industrial Subdivision, Pacific Gate and Pacific Circle. 
The Servicing Agreement required a 6 metre wide temporary 
emergency access road easement across Blocks 10, 11, 20 and 


RECOMMENDATION: 


That a by-law be enacted to authorize execution of the 
Release and Abandonment of a temporary easement in favour 
of The Corporation of the City of Mississauga registered on 
March 25, 1983, as Instrument No. 411449 over part of 


Blocks 10, 11, 20 and 21, Plan 43M-475 being Parts lo, i, 
12 and 13 Plan 43R-10542. 


B.06.475.02 


See Recommendation OW-155-86 (D. Culham) 
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| 
| 
| 

18. Report dated June 5, 1986, from the Commissioner of | 

Building, Zoning and Licensing in response to a letter 

dated December 19, 1985, from Mr. Nelson G. Scott, 

Suggesting that no smoking Signs be posted in all public 

offices such as dentists, doctors, chiropractors, etc. and 

the scale of fines increased such that the minimum fine is 

no less than $1,000.00 Section 28 of By-law 445-79 


provides for a fine of not more than $1,000.00, exclusive 

of costs, upon conviction of any person found in 

contravention of the provisions of the by-law. The penalty 

imposed by the by-law is reasonable one and should not be | 
changed. Furthermore, considering the limited manpower 
resources and the City wide obligations as far as the 
enforcement of all the other by-laws are concerned, the 

Building Department is not in a position to initiate a 

Systematic program for enforcement of no smoking signs in 

offices. However, the Officers will followup on any 

specific complaints received. 


RECOMMENDATION: 


That no changes be made to Section 28 of the “No Smoking" 
| By-law 445-79 which provides on Summary conviction for a 
a fine of not more than $1,000.00 exclusive of costs and that 
any specific complaints with respect to the lack of "No 
Smoking" signs in the offices of dentists, doctors, 
chiropractors and other professionals, be referred to the 
By-law Enforcement. 


Se 6 ee - 
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L.07.01 
Approved 
See Recommendation OW-156-86 (D. Culham) 


19. Report dated June 6, 1986, from the Commissioner of 

Building, Zoning and Licensing in response to a letter 

dated April 16, 1986, from Mrs. Betty Porteous of 3449 

Clanfield Crescent, Mississauga, for relief from the Fence 

By-law Restriction as the fence measured 8 ft. high, 1 ft. 

5 ins. above the 6 ft. 7 ins. restriction. Mrs. Porteous 

explained that the fence was to provide privacy from a | 
neighbour's raised patio deck and an unsightly dog kennel "! 
in the rear yard. 


; 
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| | RECOMMENDATION: 


That Mrs. Betty Porteous of 3449 Clanfield Crescent, 
Mississauga, be permitted to maintain a 20 ft. section of 
the fence between the property line of 3443 Clanfield 
Crescent at a height of 8 ft. 























L.05.01 
Approved 
See Recommendation OW-157-86 (H. Kennedy) 


20. Report dated June 17, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to an amendment | 
to Schedule “A” of the Plumbing By-law 190-76 required due 
to staff changes. 


RECOMMENDATION: 

190-76, as amended, to reflect changes in staff in Schedule 
"A". 

L.07.01.02 


Approved 
See Recommendation OW-158-86 (D. Culham) 


21. Report dated June 17, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to an amendment 
to Schedule "A" of By-law 115-76, being a by-law pursuant 
to The Building Code Act, to reflect staff changes. 


RECOMMENDATION: 

That a by-law be enacted to amend By-law No. 115-76, being 
a by-law pursuant to The Building Code Act to reflect staff 
changes. 


L.07.01.02 


Approved 
See Recommendation OW-159-86 (D. Culham) 
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: 
That a by-law be enacted to amend Plumbing By-law No. 
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Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for Mississauga Executive 
Enterprises Limited the owner of premises known municipally 
a 3 Robert Speck Parkway required as a condition of 
building permit application. 


RECOMMENDATION : 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated April 11, 1986, between The 
Corporation of the City of Mississauga and Mississauga 
Executive Enterprises Limited for 3 Robert Speck Parkway. 


B.01.04 
Approved 
See Recommendation OW-160-86 (D. Culham) 


Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for Richvalley Construction 
Limited the owner of premises known municipally a 284 
Watline Avenue required as a condition of building permit 


application. 


RECOMMENDATION : 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and Richvalley 
Construction Limited for 284 Watline Avenue. 


B.01.04 
Approved ; 
See Recommendation OW-161-86 (H. Kennedy) 


Report dated June 4, 1986, from the Commissioner of 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for Maingate Investments 
Limited the owner of premises known municipally a 274 
Watline Avenue required as a condition of building permit 


application. 


i 
| 
' 
| 
i 
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RECOMMENDATION: 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and Maingate 


Investments Limited for 274 Watline Avenue. 


Approved 
| See Recommendation OW-162-86 (H. Kennedy) 


25. Report dated June 4, 1986, from the Commissioner of | 
Building, Zoning and Licensing with respect to a 
Housekeeping Agreement required for R.R.T.N. Holdings 
Company Limited the owner of premises known municipally a 
264 Watline Avenue required as a condition of building 
permit application. 


RECOMMENDATION: 
That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 


Corporation of the City of Mississauga and R.R.T.N. 
Holdings Company Limited for 264 Watline Avenue. 


B.01.04 


Approved 
See Recommendation OW-163-86 (D. Culham) 








26. Report 4-86 of the Public Vehicle Authority meeting held on 
June 10, 1986. 
A.03.04.01 
Approved 
See Recommendations OW-164-86 to OW-168-86 (H. McCallion) 


Recommendations: As per Report 7-86 


Adjournment: 10:35 A.M. 
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| REPORT 7-86 
TO: THE MAYOR AND MEMBERS OF COUNCIL 


The Operations and Works Committee presents it seventh report and 
recommends: 


OW-142-86 (a) That the site plan condition on S.P. 412-85, St. 
Ignatius Loyola Catholic Church, requiring the | 
construction of a left turn lane on Burnhamthorpe 
Road be waived. | 


(b) That traffic patterns be monitored along 
Burhamthorpe Road West from Erin Mills Parkway to 
Glen Erin Drive and considered in the context of 
the Capital Budget. 


C.01.03 
(OW-142-86) 


OW-143-86 That the Financial Agreement for Plan T-84024 located 
south of Eglinton Avenue West and east of Mavis Road 
indicate that a credit of $188,441.17 (ONE HUNDRED AND 
EIGHTY-EIGHT THOUSAND FOUR HUNDRED AND FORTY-ONE DOLLARS 
AND SEVENTEEN CENTS) is to be afforded to Kee Group Inc. 
against the Major Road Improvement Levy. 


T-84024 
(OW-143-86) 
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Operations/Works -2- June 25, 1986 


OW-144-86 That Condition 6b of Schedule C of the Servicing 
Agreement for Central Erin Mills - Neighbourhood 201A, 
Plan 43M-548, located south of Eglinton Avenue West and 
east of Erin Mills Parkway, be waived subject to receipt 
of grading plans satisfactory to the Credit Valley 
Conservation Authority. 


B.06.548.02 

| (OW-144-86) 

| OW-145-86 That the report dated June 10,1 986, from the 4 
Commissioner of Engineering and Works advising that the 


municipal address for the Civic Centre will be 300 City 
Centre Drive be received. 


C.05.01 
(OW-145-86) 


OW-146-86 That “GOTTARDO COURT" be approved for use as a street 


name in proposed Plan of Subdivision T-78051, Gottardo 
Properties. 


T-78051 
(OW-146-86) 


OW-147-86 (a) That the Proctor and Redfern Group be granted 
permission to close Eglinton Avenue between Erin 
Mills Parkway and Winston Churchill Boulevard 
between August 4 and October 31, 1986 subject to 
the following conditions: 


(i) Completion of a road closure permit at least 
five days prior to the closure date; 

(ii) Proof of liability insurance in the amount of 
at least two million dollars naming the City 
as co-insured; 

(iii) Notification of all agencies including 
Mississauga Transit, Fire and Police, Central 
Ambulance, School Boards and the Region of 
Peel Engineering Department; 

(iv) Notification of all residents of this portion 
of Eglinton Avenue, in writing, at least five 
days prior to the closure, including names 
and phone numbers of appropriate contacts; 

(v) That the installation and maintenance of all 
Signs be the responsibility of the applicant. 
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Operations/Works -3- June 25, 1986 
| 
(b) That a by-law be enacted authorizing the temporary 
Closure of Eglinton Avenue between Erin Mills 
Parkway and Winston Churchill Boulevard. 
F.02.04.03 
(OW-147-86) 
OW-148-86 (a) That the Westwood Drain Company Ltd., be granted 
permission to temporarily close Verbena Road at 
Tomken Road for a maximum of five days during the 
project time limits depending on the duration of 
the current strikes. i 4 
(b) That the Westwood Drain Company Ltd., not be 


granted permission to close Meyerside Drive nor | 
Courtney Park Drive at Tomken Road in conjunction | 
with this project. 


(c) That a by-law be passed authorizing the temporary 
Closure of Verbena Road at Tomken Road for a 
maximum of five days within the project time limits. 


F.02.04.03 
(OW-148-86) 


Tenth Line West between Aquitaine Avenue and Derry 
Road on Sunday, July 27, 1986 and on Sunday, August 
17, 1986 between the hours of 7:00 a.m. and 7:00 
p.m. subject to the following conditions: 


(i) Completion of road closure permits with the 
Engineering Department at least five days 
prior to the events. 

(ii) Proof of liability insurance in the amount of 
at least two million dollars naming the City 
as co-insured. 

(i111) Re-instatement of the road allowance to its 
Original condition. 

(iv) That the applicant erect and maintain all 
road closure and detour signs, placed in 
accordance with the requirements of the 
M.T.C. Traffic Control Manual for Roadway 
Work Operations. 


(b) That a by-law be passed to authorize the temporéry 
Closures of Tenth Line West between Aquitaine 
Avenue and Derry Road 


F.02.04.03 
(OW-149-86) 
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OW-149-86 (a) That permission be granted to Union Gas to close 











Operations/Works -4- June 25, 1986 


OW-150-86 (a) That the residents of Vista Drive be granted 
permission to close a portion of Vista Drive for a 
Street party on Saturday, July 12 between the hours 


of 2:00 p.m. and 1:00 a.m. on July 13, subject to 
the following conditions: 


(i) That a road closure permit be completed with 
the Engineering Department at least five days 
Prior to the event. 

(ii) That a “hola harmless" agreement be signed 
with the City stating that the applicant is 
responsible for their own liability incurred -j 
as a result of their activities. ' 

(iii) That the applicant obtain and return, at 
their own expense, road Closed signs, as 
deemed necessary by this department. 
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(b) That a by-law be Passed authorizing the temporary 
Closure of a portion of Vista Drive on Saturday, 
July 12 and Sunday July 13, 1986. 


F.02.04.04 
(OW-150-86) 


OW-151-86 (a) That a by-law be enacted to amend Traffic By-law 
: No. 444-79, as amended, to authorize the 
installation of an all-way stop at Avongate Drive 


and Brigantine Avenue 8S warrants are met on a 
volume basis. 


(b) That the Peel Regional Police be requested to 
continue enforcement of the existing speed limits, 
Particularly on Rosemary Drive. 


(c) That no parking 8:00 a.n. to 6:00 p.m., Monday to 
Friday, signs be erected on Avongate Drive, 
adjacent to the park, both sides. 


(d) That a by-law be enacted to amend Traffic By-law 
No. 444-79, as amended, to prohibit parking from 
8:00 a.m. to 6:00 P.m., Monday to Friday, on the 


west side of Rosemary Drive from Nikanna Road to 
Sami Street. 


(e) That no parking anytime, fifteen metre corner 
restrictions be erected at Rosemary Drive/Sami 
Street, Rosemary Drive/Brigantine Avenue, and 
Rosemary Drive/Nikanna Road. 
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Operations/Works -5- 


June 25, 1986 


(f£) That the Glensharon Community Association, The Peel 
Board of Education and The Dufferin-Peel Roman 
Catholic Separate School Board, be requested to 
initiate an educational program on an ongoing basis 
to inform the community about the hazards of poor 
driving habits and excessive speeds. 


F.06.04.05 
(OW-151-86) 


(a) That a ‘Yield’ sign be erected for the northbound 
. to eastbound movement of Cliff Road North and 
Central Parkway East. 


(b) That the existing ‘yield’ Sign for the northbound 
to eastbound movement of Central Parkway East and 
Bloor Street be removed. 


(c) That a by-law be passed authorizing the 
installation and removal of "Yield’ signs at Cliff 
Road North and Central Parkway East, and Central 
Parkway East and Bloor Street respectively. 


F.06.04.05 
(OW-152-86) 


That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to prohibit parking on the south side 


of Central Parkway West within 60 meters each Side of the 
C.P.R. spur line. 


F.06.04.02 
(OW-153-86) 


(a) That ‘No Parking Anytime’ signs be erected on both 
Sides of The Credit Woodlands between Dundas Street 
and the south leg of Ballyclare Drive. 


(b) That ‘No Parking Anytime’ signs be erected on both 
Sides of the south leg of Ballyclare Drive within 
15 meters of The Credit Woodlands. 


F.06.04.02 
(OW-154-86) 
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Operations/Works -6- June 25, 1986 


OW-155-86 That a by-law be enacted to authorize execution of the 
Release and Abandonment of a temporary easement in favour 
of The Corporation of the City of Mississauga registered 
On March 25, 1983, as Instrument No. 411449 Over part of 
Blocks 10, 11, 20 ana 21, Plan 43M-475 being Parts 10, 
11, 12 and 13 Plan 43R-10542 (Alcester Investments 


Limited Industrial Subdivision - Pacific Gate and Pacific 
Cirle). 


B.06.475.02 
(OW-155-86) 
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OW-156-86 That no changes be made to Section 28 of the "No Smoking” 
By-law 445-79 which provides on summary conviction for a 
fine of not more than $1,000.00 exclusive of costs and 
that any specific complaints with respect to the lack of 
“No Smoking” signs in the offices of dentists, doctors, 


Chiropractors and other professionals, be referred to 
By-law Enforcement. 


L.07.01 
(OW-156-86) 


OW-157-86 That Mrs. Betty Porteous of 3449 Clanfield Crescent, 
Mississauga, be permitted to maintain a 20 ft. section of 


the fence between the property line of 3443 Clanfield 
Crescent at a height of 8 ft. 


L.05.01 
(OW-157-86) 


OW-158-86 That a by-law be enacted to amend Plumbing By-law No. 


190-76, as amended, to reflect changes in staff in 
Schedule "A". 


L.07.01.02 
(OW-158-86) 


— ~~ 


being a by-law pursuant to The Building Code Act to 
reflect staff changes. 


L.07.01.02 
(OW-159-86) 
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OW-160-86 That a by-law be enacted to authorize execution of the 

; Housekeeping Agreement dated April ll, 1986, between The 
Corporation of the City of Mississauga and Mississauga 
Executive Enterprises Limited for 3 Robert Speck Parkway. 


| B.01.04 
(OW-160-86) 


OW-161-86 That a by-law be enacted to authorize execution of the 
| Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and Richvalley 
Construction Limited for 284 Watline Avenue. 


B.01.04 
(OW-161-86) 


OW-162-86 That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and Maingate 
Investments Limited for 274 Watline Avenue. 


B.01.04 
(OW-162-86) 


OW-163-86 ‘That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated March 13, 1986, between The 
Corporation of the City of Mississauga and R.R.T.N. 
Holdings Company Limited for 264 Watline Avenue. 


B.01.04 
(OW-163-86) 


OW-164-86 (a) That the verbal presentation of Mr. Steven Offer, 

MPP, Mississauga North, to the Public Vehicle 
Authority, on June 10, 1986, with regard to the 
recent developments with the Minister of Municipal 
Affairs regarding proposed changes to the 
Municipality of Toronto Act, which would have 

serious implications for the Mississauga taxicab 
industry, be received for information. 


ere Oe ee 


me ee ee er a Re ee A ee ee ee 
: + - 
eee Me Te eG TE Te Se Ce ee ee ee Se ee a a6 edhe we eT B 
eainiient ela oe veo rere 
SN NCES ee a ees ee Le, Sane Ee nae 
Bey fy sana ae si aii 
| er EK ~ ——— Ee ~~. — . 
I 
; 
| | 
| 
’ 
| 
| 
| 
| 
{ 

} 
} 

i 

f 

i 

| 
a * 
} LS LE a 

~3 





oe eee 
|e emer ae 

f° 

’ 


- I e 





Operations/Works -8- June 25, 1986 


(b) That the Minister of Municipal Affairs be asked to 
Clarify, in writing, the last Paragraph of his 
letter of May 12, 1986, to Mayor McCallion, in 
which he states: "JI will, of course, draft the 
Proposed legislative amendments after taking 
account of the Commission's review so that we can 
attain an orderly and smooth transition with 
minimum disruption to the consumer". 


L.08.04.02 
L.08.04.03 
(PVA-28-86) 


OW-165-86 (a) That the letter dated March 31, 1986, from Mr. Mark Bs 
Reynolds, Peel Taxi #115, with regard to the 
issuance of a taxicab Plate to Leona Latham ag 
considered by the Public Vehicle Authority at its 


meeting on June 10, 1986, be received for 
information. 


(b) That the report dated May 9, 1986 from M. Virginia 
MacLean, Director of Legal Services, with regard to | 
Appeals to the Appeal Committee under By-law | 
697-84, as amended, considered by the Public 
Vehicle Authority at its meeting on June 10, 1986, | 
be received for information. 

| 


L.08.05.01 
(PVA-29-86) 


OW-166-86 That a Subcommittee of the Public Vehicle Authority, 
composed of industry members of the Authority, the 
Vice-Chairman of the Authority, and staff, meet to study 
all aspects of leasing of taxicab owner's licences, and 
report their findings to the Public Vehicle Authority. 


L.08.02 
(PVA-30-86) 


OW-167-86 That the report dated June 2, 1986 from Mr. A. Franks, 
Commissioner of Building, Zoning and Licensing, relating 
to notification received from Mr. Philip Sheridan of his 
intention to increase the monthly brokerage fees of 


Aeroport Taxi Serivces from $200.00 to $225.00 per month, 
be received. 


L.08.02 
(PVA-31-86) 
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| Operations/Works -9- June 25, 1986 | | 
| OW-168-86 That the Chairman of the Public Vehicle Authority and | 
| | staff investigate the health hazard being created by 
| buses left idling in close proximity to the taxicab stand 
at Square One, and report their findings to the Public 
| Vehicle Authority. 
| 
| L.08.01 : 
(PVA-32-86) | 
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AGENDA 


' 
THE CORPORATION OF THE CITY OF MISSISSAUGA 
OPERATIONS AND WORKS COMMITTEE 


JULY 9, 1986, 9:30 A.M. 
COUNCIL CHAMBERS 


Members: Councillor H. Kennedy 
Councillor L. Taylor 
Councillor F. McKechnie (Chairman) 
Councillor D. Culham 
Councillor D. Cook 
Councillor T. Southorn 


me ee ee 


Prepared by: Linda Mailer, Clerk's Department 
Date: July 3, 1986 
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A.03.04.05 


C.01.03 
E.01.02 


T-77060 


B.06.283.02 


B.06.502.02 


T-83030 


E.03.06.03 
F.05.01 
J.05.85000 


A.02.03.02.01 
F.06.04.02 





Traffic Safety Council Report 5-86 - 
June 25, 1986 


Easements - Possible Future Grade 
Separation Works -— Erindale Station 
Road at C.P.R. and Dearborn Chemical 


Company Limited -— 3451 Erindale Station 


Road 


Matthews Group Ltd. - Exemption from 
Major Watercourse Improvement Levy and 
Reduction of Major Road Improvement 
Levy - The Woods 


Kathrose Development - Draw on 
Developer's Securities 


Heritage Oaks Subdivision - Draw on 
Developer's Securities 


Relocation of Hydro and Bell Poles - 
Eglinton Avenue between Erin Mills 
Parkway and Winston Church Blvd. - Draw 
On Major Road Improvement Levy Reserve 
Fund 

Ice Control Structure On Credit River 
Sand on Residential Streets 


Rehabilitation of Lakeshore Road Bridge 
over Credit River 


M.T.C. Five Year Construction Program 


Parking on City Streets and Front Yard 
parking 
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! 12. F.06.04.02 Extended On-street and Permit Parking 


| 
i 
| 3. F.06.04.02 Beacon Lane and Sawgrass Crescent - 
Parking Problems 
| 
14. F.06.04.02 Parking/Stopping of Private Motor 
' Vehicles in Transit Bus Stops 
| 15. L.07.01 Enforcement of “No Smoking" By-law - 
i 4 Eating Establishments 
| o§ 16. B.01.04 Armcorp 4-8 Ltd. and James Lucas 4 1] 
Properties Ltd. - Housekeeping | 
Agreement - 2575 Dundas Street West 
17. T-82006 Pengilley Place - Petition to Delete 
Sidewalk ' 
18. F.02.04%4.03 — Kennedy Road Closure - btn. Britannia 
' Road East/Coopers Avenue/Courtney Park Dr. 
19. °B.06.573.02 Kingsbridge Gardens Subdivision - Draw 
on Securities - Completion of Works 
20. B.06.591.02 Stoneybrook Court Subdivision - Draw 
| on Securities 
: to use of “blue box" - Recycling Program 
} 
| 226 F.05.04.06 Recycling Program - Refuse Contract Update 
| 23. F.06.04.05 Birchwood Drive/Glen Road - Stop Sign 
’ 24. ° 
| 24. T-84003 Carribean Court - Deletion of Sidewalk 
| | 4 A.00.02.01 Fire Hazards - Residential Construction Areas 
A.06.01 
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| 
216 F.05.04.06 Cast North America (1983) INc. - Objection 
| 








od sical tanianibaee aaiiennnaangliaai ieee 
sciuetamaieaitaceanesemaeramnagmaistactaiantieriatte 


+ , 
| 
| ‘ 
| 
CITY OF MISSISSAUGA 
AGENDA 

| 

OPERATIONS AND WORKS COMMITTEE JULY 9, 1986 

MATTERS FOR CONSIDERATION: ei ht 

| 
1 Report 5-86 of the Traffic Safety Council meeting held on 


June 25, 1986. 


Sgt. D. Yakichuk and Oksana Hlodan will be in attendance at 
the meeting to answer any questions with respect to the 
following recommendation: 


‘(a) That the City of Mississauga provide $18,150 toward 
the cost of the Elmer and Constable Do-Right Safety 
| Program for Children, and that the City of Brampton 

be asked to fund the remaining 25%. 


(b) That Dr. A. Wood and Mrs. B. Caldwell be appointed as 
the City of Mississauga Traffic Safety Council 
representatives on the Steering Committee which will 
oversee the development of the Elmer and Constable 
Do-Right Safety Program for Children.’ 


The City Manager advises that the $18,150 would have to be 
allocated from the 1986 Contingency Account as no funds 
were budgeted for this item. 


A.03.04.05 
RECOMMEND ADOPTION 
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2. Report dated June 18, 1986, from the City Solicitor with 
| respect to easements required for possible future grade 
separation works, Erindale Station Road at the Canadian 
Pacific Railway Line and Dearborn Chemical Company Limited, 
| Application for Site Plan Approval at 3451 Erindale Station 
! Road. The Site Plan Committee comments for this matter 
: require the applicant to convey gratuitously to the City a 
temporary 20 metre working easement along the south limit 
of the site to facilitate the construction of a future 
grade separation on Erindale Station Road at the Canadian 
Pacific Railway Line. An appropriate Easement Agreement 
and Transfer of Easement have been prepared in satisfaction ] 
of this condition. ‘ 


| 


| 


That a by-law be enacted to authorize execution of the 
Easement Agreement dated the March 17, 1986 and the 
Transfer of Easement dated the March 27, 1986, both between 
Dearborn Chemical Company Limited, Canadian Pacific Limited 
and The Corporation of the City of Mississauga with respect 
to the easement across Parts 2 and 3 Plan 43R-12756 (lands 
municipally located at 3451 Erindale Station Road). 


C.01.03 
E.01.02 


RECOMMEND ADOPTION 


Report dated June 26, 1986, from the Commissioner of 
Engineering & Works with respect to an exemption from Major 
Watercourse Improvement Levy and Reduction of Major Road 
Improvement Levy to be granted to the developer for the 
proposed residential subdivision known as “The Woods” 
(Matthews Group Ltd.) Phase II, T-77060, located north of 
Burnhamthorpe Road and east of Elora Drive. Under the 
standard Financial Agreement for this plan, the developer 
would be responsible for: 


(a) Major Watercourse Improvement Levy in the approximate 
amount of 29.64 ha x $7,172.55 = $212,594.38. 

(b) Major Road Improvement Levy in the approximate amount 
of 29.64 ha x $19,974.00/ha = $592,029.36. 
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Operations/Works -3- July 9, 1986 


Under the terms of the proposed Servicing Agreement, the 
developer will be responsible to construct a box culvert 
varying in size from 1.2 mx 1.8 m (4 ft. x 6 ft.) to 1.5 m 
x 3.0 m (5 ft. x 10 ft.) which will also provide an outlet 
for external upstream lands. The value of these works is 
$1,728,000.00. 
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Based on the storm sewer oversizing works beyond sixty (60) 
inches in diameter to be undertaken by the developer of 
Plan T-77060, Phase II, the developer should be granted a 
credit against all of the Major Watercourse Levies 
anticipated for this Plan. 


Also included in this Agreement is the construction of ‘ ft 
Rathburn Road from the existing Elora Drive easterly | 
approximately 590 m to the future Confederation Parkway. 

This section of road was considered in the calculation of 

the Major Road Improvement Levy. Based on the standard 

procedure of crediting a developer for 70% of the cost for 

a four lane paved curb and gutter road with a roadway storm 

Sewer, a credit in the amount of $289,988.03 should be 

considered by against the Major Road Improvement Levy for 

Plan T-77060, Phase II. 


RECOMMENDATION: 


| 
| 
| 
| 
(a) That the Financial Agreement for Plan T-77060, Phase 
II located north of Burnhamthorpe Road and east of 
the existing Elora Drive indicate that no Major | 
Watercourse Improvement Levies are to be paid to the 
City for this development and that a credit of 
$289,988.03 is to be afforded to this developer 
against the Major Road Improvement Levies. 

; 


(b) That the developer of Plan T-77060, Phase II be 

. required to undertake the construction of the box 
culvert and the construction of Rathburn Road at his 
expense, in accordance with the Servicing Agreement 
for the proposed residential development. 
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T-77060 
RECOMMEND ADOPTION 
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4. Report dated June 19, 1986, from the Commissioner of 

Engineering & Works with respect to a draw on the 

developer's securities for the completion of the grading 
rectification works on Lots 9 and 15, Plan 43M-283, 
Kathrose Development Subdivision, located south of Dundas 
Street West and west of Mavis Road. Under the terms of the 
Engineering Agreement for Plan 43M-283, Kathrose 
Developments Ltd. is responsible for the proper grading oft 

all lots within this subdivision. Staff prepared a letter 
| to the developer dated May 30, 1986 and a letter dated June 
19, 1986 requesting a satisfactory response by July 4, 1986 , 
as to when this work will be undertaken. 
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To date the outstanding grading rectification works on Lots 
9 and 15 have not been completed satisfactorily. The 
homeowner involved has expressed her concerns regarding the 
delay in the matter. 


| 

: 

i 

| 

i 

i 
That in the event that the developer does not provide a | 
satisfactory response by July 4, 1986, the Commissioner of | 

Engineering and Works be authorized to complete the 

outstanding grading rectification works on Lots 9 and 15, 
Plan 43M-283, Kathrose Development Subdivision, located | 
south of Dundas Street West and west of Mavis Road at an 
estimated cost of $6,000.00 and that the City Treasurer be 
authorized to draw on the developer's Letter of Credit to 
defray the costs incurred by the City. 


B.06.283.02 
RECOMMEND ADOPTION 


Report dated June 16, 1986, from the Commissioner of 
Engineering & Works with respect to a draw on the 
developer's securities for the completion of the grading 
rectification works on Lot 10 (3114 Bracknell Crescent), 
Plan 43M-406, Erin Mills - Meadowvale West Subdivision, 
Neighbourhood 311B, located west of Winston Churchill Blvd. 
and north of Battleford Road. Under the terms of the 
Engineering Agreement for Plan 43M-406, Cadillac Fairview 
Corp. Ltd. is responsible for the proper grading of all 
lots within this subdivision. Staff prepared letters to 
the developer dated July 9, 1985 and May 23, 1986 for Lot 
10. To date the outstanding grading rectification works on 
Lot 10 have not been completed satisfactorily. The 
homeowner involved has expressed concerns regarding the 
delay in the matter. 
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RECOMMENDATION: 


| (a) That the Commissioner of Engineering and Works be 

| authorized to complete the outstanding grading 
rectification works on Lot 10, Plan 43M-406, Erin 
Mills - Meadowvale West Subdivision, Neighbourhood 
311B, located west of Winston Churchill Blvd. and 
north of Battleford Road at an estimated cost of 


$3,000.00. 


(b) That the Commissioner of Engineering and Works be 
authorized to engage Proctor & Redfern Limited for | 
the design and supervision of the corrective grading 
works at an estimated cost of $800.00 and that the 4 | 
City Treasurer be authorized to draw on the 

developer's Letter of Credit to defray the costs | | 

| 
| 


Se a ee en 


incurred by the City. 
B.06.506.02 
RECOMMEND ADOPTION 


6. Report dated June 23, 1986, from the Commissioner of 
Engineering & Works with respect to a draw from Major Road 
Improvement Levy Reserve Fund as a result of the 
construction of Eglinton Avenue between Erin Mills Parkway 
and Winston Churchill Blvd and the relocation of hydro and 
bell poles. During the processing of the Erin Mills Draft 
Plan for residential neighbourhoods 210/211 (T-83030 - 
between Eglinton Avenue and Highway 403 west of Erin Mills 
Parkway), the condition was imposed on the developer that 
he construct Eglinton Avenue to a three lane cross section 
between Erin Mills Parkway and Winston Churchill Blvd and 
that he construct Glen Erin Drive between Eglinton Avenue 
and the southerly limit of the plan. 
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A credit from the Major Road Improvement Levy was approved 
by Council in the amount of $500,000.00 for the above 
works. The total cost of the works is in excess of 


$1,700.000.00. 
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In addition the developer decided to increase the 
reconstructed width of Eglinton Avenue to five lanes to 
allow for the ultimate development of plans T-79061 
(commercial) and T-84051 on the north side of Eglinton 
Avenue as it was anticipated that this condition would be 
imposed on the developer if and when the plans on the north 
side of Eglinton Avenue are processed. 
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| As the levy rebates which have been granted are a much 


centage of the total construction costs than is 
| normal (30% vs 70%) the Engineering Department agreed to 
recommend to Council that the costs of relocating the Hydro 
| line and Bell line would be borne by the City. Estimates 
were obtained from Mississauga Hydro and Bell Canada and 
the City's share of the cost 


of the pole line relocations 
are $41,500.00 for Mississauga Hydro, and $6,857.84 for 
Bell Canada. 


| In order to complete the reconstruction of Eglinton Avenue 
| this year, it wi 


ll be necessary to have these relocations 
Carried out. 


RECOMMENDATION: 
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That a by-law be enacted to allow the allocation of 
$41,500.00 for the relocatio 


n of Hydro poles On Eglinton 
Avenue and $6,857.84 for the relocation of Bell Telephone 
poles on Eglinton Avenue between Erin Mills Parkway and 
Winston Churchill Blvq with th 


Major Road Improvement Reserve fund 
Purchase Order be issued to Mississauga Hydro and Bell 
Canada respectively. 


| 

! 

T-83030 

Fe Report dated June 27, 1986, 

Engineering & Works regarding an Ice Con 
the Credit River. The Credit Valley Conservation Authority 
has completed a Study of ice 

| 

; 

| 

| 

| 


control Structures at three 
locations on the lower Credit 


River at the Thompson 
Property, Erindale Park, and the Shell Property. 


The study shows that an ice Control structure built on the 
Thompson Property would be the most expensive to construct 
(estimated cost $650,000 including 1 


and acquisition) and it 
also posed the most problems in that the land was held by 
seven property Owners and there WaS an area of 
| approximately 4 ha which would have to be cleared of trees 
which would result in a Signifi 


cant environmental impact on 
| the area. This site has therefore been rejected by the 
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A structure constructed on the Shell property just north of 
Highway 403 would cost approximately the same amount of 

| money as a structure in Erindale Park ($360,000); however, 
Since this structure is considerably upstream from Dundas 
Street it is estimated it would hold back a lesser amount 
of ice than a structure constructed in Erindale Park. In 
addition to the above negative factor, it would be 

| necessary to acquire land from the Croatian Park in order 

| to make an ice dam on the Shell property viable. 


Se Oe ES Oe eR ae ER ER TT me 


A structure in Erindale Park can be built prior to the end 
of 1986 at a cost of approximately $360,000 due to the fact , 
that all of the property is in public ownership. An ice 
dam constructed in Erindale Park is estimated to be capable 
of holding back 71% of the ice which would reach the 
Mississauga Golf Club. In addition the Conservation 
Authority has indicated that it is prepared to help the 
Parks Department in repairing any ice damage which might 
occur in the spring of the year in Erindale Park due to 
scour. It also can be argued that the construction of the 
ice dam structure in Erindale Park could have an effect on 
the recently completed works in the park; however, it is 
felt that the impact would be minimal and of course any 
Gamage could be cleaned up after the construction of the 
dam is completed. 


RECOMMENDATION: 


: 
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| 

| That the Credit Valley Conservation Authority be advised 
that the City of Mississauga would like them to proceed 

with the construction of an ice dam structure in Erindale 
Park in 1986, on the premise that the structure will blend 
in with the park facilities, at an estimated cost of 
$360,000 with the City of Mississauga being designated 

| benefiting municipality. 

i 

| 

| 
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RECOMMEND ADOPTION 


8. Report dated June 27, 1986, from the Commissioner of 

| Engineering & Works with respect to the sweeping of sand on 
residential streets. City policy has been that no sweeping 

| be carried out on surface treated roads except where the 

|! build up of sand has caused a hazardous road condition. [In 

the Spring of 1986 following complaints from mainly 

residents the Works Section was instructed to sweep this 

roads. 
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RECOMMENDATION: 


That all surface treated roads be Swept following winter 
| maintenance activities at an estimated cost of $20,000.00. 


F.05.01 
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RECOMMEND ADOPTION 


D0 Report dated June 26, 1986, from the Commissioner of 
Engineering & Works regarding the rehabilitation of 
Lakeshore Road Bridge over the Credit River. The 


i 


Rankin and Morrison Hershfield Limited to Submit proposals 
to undertake a detailed bridge condition Survey, and to 
prepare necessary plans, and contract documents for the 
rehabilitation of same for same in 1987. 


Funds necessary for the rehabilitation works will be 
Proposed in the 1987 Capital budget. Based on a review of 
the proposals, it is the recommendation of this Department 
that the services of the firm of McCormick Rankin be 
retained to Carry out the survey and prepare the necessary 
contract documents. Funds for the work have been allocated 


in the 1986 Bridge Maintenance Current Account 
08212-01-4192. 


RECOMMENDATION: 


(a) That the firm of McCormick Rankin be appointed to 
Carry out the bridge Survey design and contract 
drawings of the rehabilitation of the Lakeshore Road 
Bridge over the Credit River and that the necessary 
funds be allocated from the Bridge Maintenance 


Current Account No. 08212-01-4192 (at a maximum upset 
cost of $75,000.00). 


OO et ee eee ee we ee re >_< 


(b) That the funding for the rehabilitation of the 
Lakeshore Road bridge over the Credit River be 
. considered in the 1987 Capital Budget. 


J.05.85000 
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| 7 9. Noise barrier south side Q.E.W. 
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| 
10. Report dated June 24, 1986, from the Commissioner of | ; 
Engineering & Works with respect to the Five-Year | 
| Construction Program of the Ministry of Transportation and | 
Communications. At the Council meeting of June 9, 1986 a | 
letter was received from Mr. E. Fulton, Minister of 
Transportation and Communications with respect to the 
proposed staging of intersection improvements on the Q.E.W. 
commencing with the interchange at Southdown Road and Erin 
| 4 Mills Parkway without any specific timing mentioned. | 
| am The Department was asked to review the Ministry's five year 
Capital program proposed for the City of Mississauga and 
| the following projects are proposed: 
LL. Award of tender for the interchange at Winston ‘ 7 
Churchill Boulevard and Highway 401 June 1986 | | 
| Re Tender of new Kennedy Road flyover of Highway 401 | 
Fall 1986 | 
3. Highway 403 collector-distributor system a 
Matheson-Eglinton 1986 
a. Noise barriers north and south sides 
Q.E.W. Dixie-Etobicoke Creek 1986 
5. Widening of Highway 410 continuing 
: north of Steeles Avenue to 4 lanes 
(Brampton) 1986 
| | 6. Replacement of Highway 401-Derry 
Road overpass 5-Year 
Program 
ie Replacement of Highway 401-Steeles 
Avenue overpass (Halton) 5-Year 
Program 
8. Noise barrier north and south sides 
Q.E.W. Dixie-Stanfield 5-Year 
Program 
Cawthra westerly to Highway 10 5-Year 
Program 








' 
} 
| 
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It is therefore evident that none of the intersections on 
| the Q.E.W. is to be upgraded in the foreseeable future 

| (five years) as of June 1986. It would therefore appear 
that if the City wishes work to start on the Q.E.W. 

| intersections prior to 1990, a concerted effort will be 
required by our elected representatives with the Minister 

| of Transportation and Communications. 


| (a) That the Ministry of Transportation and 
| Communications be requested to advise the City 
| annually on their Five-Year Capital Program. 


(b) That the Minister of Transportation and ( 
Communications be requested to place the | 
reconstruction of the intersection of the Q.E.W. and 
Southdown Road/Erin Mills Parkway in the next 
Five-Year Capital Budget, and that a meeting be 
arranged with the Minister to review the need for 
bringing this construction work into the Ministry's 
Five-Year Program. 


i 

RECOMMENDATION: | 
| 

A.02.03.02.01 

. RECOMMEND ADOPTION 

i a Report dated June 19, 1986, from the Commissioner of 

Engineering & Works regarding parking on City streets and 

front yard parking. The Engineering Department is in 

possession of the requests for reports from the Public 

Works Committee, with respect to current City parking 

policies and practices as well as a request from the By-Law 

Committee for a report on the feasibility of expanding the 

current on-street maximum parking by-law from three to five 

hours. 


In view of this, the report on parking in Mississauga as it 
pertains to current requirements, the three hour on-street 
maximum, permit parking and extended on-street parking 
along with a review of the City of Toronto practices as 
they relate to Front Yard and Permit Parking. 
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The Engineering Department has received a number of 
complaints and requests with respect to Parking, and 
Currently have in review seven individual requests from 
: resident groups on Brandon Gate Drive, Brookhurst Road, 
| Carillion Avenue, Corkstone Glade, Gripsholm Road, Meadows 
Blvd. and Mississauga Road for extended On-street and 
permit Parking. These seven are being evaluated in 
accordance with Current criteria. 


In summary, with respect to maintenance, snow Clearing and 
enforcement, the three hour limit is adequate in most cases 
and should not be extended nor abolished. Particularly in 
€ report to the ‘) 


Building dated 
changes in this limit will be 
extremely disruptive to the Parki 


ng Control Section with 
respect to ticketing, officers shifts, revenue, signing and 
the Changing of the actual tickets. 
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By-Law Committee, at its meeting of January 9, 1986 adopted 
the following recommendation: 


This recommendation was Subsequent ly adopted by Council at 
its meeting of January 27, 1986. 


In terms of snow Clearing 
and Ploughing, an extension of the three hour limit would 
however, the 
Current snow removal System as outlined in 


Probably create 


Works from the 
> Signs posted four hours in 


necessary, may assist 

Problem areas where 
long term on-street Parking occurring 
ng snow removal Problems can be 
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Based on the City's experience with permit and extended 
parking, it is concluded that only one program is 
acceptable. This issue of fairness with respect to parking 
for free versus paying for a permit is the major concern, 
and must be dealt with. Extended parking is simpler to 
accommodate and control and appears to at least temporarily 
satisfy the needs of those where parking shortages have 
been identified. This may create additional enforcement 
and snow removal problems, but these can probably be 
overcome to at least an acceptable level. 


In general, the 72 hour parking zones have satisfied an 
identified need and have not caused serious traffic 
problems as they have been carefully screened. Complaints 
from surrounding residents have been extremely low (i.e. 
one or two) where the long term parking has been instituted. 


RECOMMENDATION: 


(a) That the current three hour on-street maximum remain 
as such and be enforced consistently on a City wide 
basis. 


(b) That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to abolish permit parking on 
Williamsport Drive as of June 30, 1986, and be 
replaced with seventy two hour extended parking free 
of charge. 


(c) That the current extended parking program be 
continued subject to existing criteria as previously 
approved. 


(d) That the current parking requirements be reviewed and 
re-evaluated by the Planning Department. 


F.06.04.02 
RECOMMEND ADOPTION 


Report dated May 30, 1986, from the Commissioner of 
Engineering & Works in response to requests for extended 
on-street and permit parking. The Engineering Department 
is in possession of the following requests for extended 
on-street and permit parking. 
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| Public Works Request No. 132-85 
| General Committee Request No. 280-85 
; General Committee Request No. 1-86 


Corkstone Glade 
Mississauga Road 
Carillion Avenue 
Brookhurst Road 
Gripsholm Road 
Meadows Boulevard 
Brandon Gate Drive 
Bow River Crescent 


General Committee Request No. 192-85 
Former Councillor Skjarum's office 
Councillor Taylor's office 
Councillor McKechnie's office 


Councillor Southorn's office 


All of these requests have been grouped into the report but 
have been evaluated on an individual basis. Each request 
has been evaluated based on the criteria which was approved 
by Council at its meeting of May 14, 1984; extended 
on-street parking will only be considered in developments 
where the individual unit has less than two on-site parking 
Spaces (200% parking) and cannot develop additional on-site 
spaces. 


| 
RECOMMENDATION: 
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(a) That extended or permit parking not be implemented on 
Corkstone Glade, Carillion Avenue, Brookhurst Road, 
Meadows Boulevard and Brandon Gate Drive, as 
investigations indicate that 200% on-site parking, 
generally with room for expansion, is available. 
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| 
(b) That extended parking not be permitted on Gripsholm 
Road even though on-site parking is less than 200%, 
Since the existing on-site parking is not totally 
utilized. 
(c) That extended parking for 12 hours maximum be 
permitted on the north side of the north leg of Bow 
River Crescent between a point 15 meters west of 
Falconer Drive and the west limit of the development 
and in order to avoid any potential Sight distance 
| 
' 
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problems at the development driveways that parking be 
prohibited 6 meters either side of these driveways. 


(d) That extended parking for 12 hour maximum be 
permitted on the west side boulevard of Mississauga 
Road between a point 35 meters north of High Street 
and a point 6 meters south of Park Street, and on the 
east side boulevard between a point 22 meters south 
of Front Street and a point 40 meters south thereof. 
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RECOMMEND ADOPTION 

| | 

} | 
| 

| 
| 

| 

| ; 

| At . 

| 3 

Ea EE ep i ee ee a mie, ae 











a a ee -_—-—- 





ee ee -- 


Operations/Works -14- July 9, 1986 


13. 


14. 


Report dated June 24, 1986, from the Commissioner of 
Engineering & Works in response to request for a review of 
traffic conditions on Beacon Lane and Sawgrass Crescent due 
to on-street parking congestion associated with two 
athletic fields. 


RECOMMENDATION: 


(a) That ‘No Parking Anytime’ signs be erected in the 
cul-de-sac at the east leg of Beacon Lane under the 
general provisions of Traffic By-law 444-79. 


(b) That ‘No Parking’ signs be erected on both sides of 
Sawgrass Crescent advance to Sawgrass Park from 8:00 
a.m. to 9:00 p.m. Thursday to Sunday, under the 4 
general provisions of Traffic By-law 444-79. | 


(c) That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to prohibit parking on Beacon 
Lane from a point 48m west of Perivale Road (north 
intersection) to a point 38m south westerly thereof 
and from a point 108m westerly of Perival Road (north 
intersection) to a point 95m southerly thereof and 
from a point 44m west of Perivale Road (south 
intersection to a point 35m north westerly thereof. 


(d) That the Recreation and Parks Department review the 
current requires for on site parking at Creditview 
Woods Park. 


F.06.04.02 
RECOMMEND ADOPTION 


Report dated June 23, 1986, from the Commissioner of 
Engineering & Works in response to concerns expressed that 
private motor vehicles and commercial trucks are parking an 
unloading goods while within the limits of transit bus 
stops obstructing transit vehicles. 


Under the existing general provisions of the Traffic By-law 
only parking can be restricted at bus stops while still 
legally allowing the transit buses to stop. By restricting 
only parking this still allows other than transit buses to 
park temporarily for the purpose of and while actually 
engaged in loading and unloading merchandise or passengers. 
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As a result an amendments to By-law has been prepared to 
prevent any vehicle other than a Mississauga transit bus or 

school bus from parking or stopping in a designated bus 
loading zone. Prohibitive signs will only be erected in 
identified problem areas. 


| RECOMMENDATION: 


That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to prohibit any vehicle, other than a 
Mississauga transit bus or school bus, from parking or 
stopping in a designated bus loading zone. 
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RECOMMEND ADOPTION | 


Building in response to request regarding the enforcement 
of the "No Smoking” By-law in eating establishments. The 
by-law is worded in such a way that it is not mandatory to 
designate no smoking areas in a restaurant unless required 
by the Fire Marshall or other act or regulation for other 

specific reasons. Therefore, it is the proprietor's choice 

whether or not to designate a non smoking section. Banning 
smoking in areas or establishments where attendance is a 
matter of choice is not a legislative matter but a matter 
of public education. Also considering the number of eating 
establishments, hours of operation and numbers of customers 
served, enforcement would be an impossible task. 


: 
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RECOMMENDATION: 


15. Report dated June 19, 1986, from the former Commissioner of 
That the report dated June 19, 1986, from the Commissioner 
of Building with respect to the enforcement of the “No 
Smoking" By-law in eating establishments be received. 


L.07.01 
RECOMMEND RECEIPT 


16. Report dated June 20, 1986, from the former Commissioner of 
Building with respect to a Housekeeping Agreement required 
for Armcorp 4-8 Ltd. and James Lucas Properties Limited the 
owners of premises municipally known as 2575 Dundas Street 
West as a condition of building permit application. 
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' 
Al eaeeens 
That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated June 6, 1986 between The 
| Corporation of the City of Mississauga and Armcorp 4-8 Ltd. 
; and James Lucas Properties Limited for premises municipally 
| known as 2575 Dundas Street West. 
| | | B.01.04 : | 
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| TRAFFIC SAFETY COUNCIL JUNE 25, 1986 





0058C/179C A.03.04.05 
: REPORT NO, 5-86 
| 
| To: The Operations and Works Committee of the City of 
Mississauga 
| JUL 9 1986 
LADIES AND GENTLEMEN: OPERATIONS/WORKS 


The Traffic Safety Council presents its fifth report and recommends: 


. 44-86 (a) That the City of Mississauga provide $18,150 toward 

| the cost of the Elmer and Constable Do-Right Safety 

| Program for Children, and that the City of Brampton 
; be asked to fund the remaining 25%. 


i 

; 

} 

| 

(b) That Dr. A. Wood and Mrs. B. Caldwell be appointed as 
the City of Mississauga Traffic Safety Council 
representatives on the Steering Committee which will 
oversee the development of the Elmer and Constable 
Do-Right Safety Program for Children. 


F.06.03.07 
(TSC-44-86) 


45-86 That Mrs. Gwen Moravek, Citizen Member, be granted a three 
month leave of absence from the Traffic Safety Council due 
to family illness. 


A.03.04.11.02 
(TSC-45-86) 


46-86 That the letter dated May 6, 1986 from Mr. Tom G. Howe, 
Regional Business Officer, Peel Board of Education, 
regarding the Parent Education Program, and the report of 
the Transportation Review Committee of The Peel Board of 
Education entitled “Towards A Balanced Transportation 
Policy", be received for information. 
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| 47-86 (a) That the temporary guard be retained at Burnhamthorpe 
| Road and Central Parkway pending a site inspection to 
take place in September, 1986. 


(b) That the Peel Board of Education be requested to send 
| a letter to the parents of the children who should 
| use this crossing, stating that the guard is 
| temporary, subject to a review of the area in 
| September. 


F.06.03.02 
(TSC-47-86) 


i 


48-86 That the letter dated May 30, 1986 from Staff Sergeant D. 
Hazelton, Operations Support Services, Peel Regional 
Police, in which he advises that the 27th National 
Patroller Jamboree in Ottawa was enjoyable and successful, 
be received for information. 


| F.06.03.02 
(TSC-48-86) 


a meeting with the parents of children attending 
Floradale Public School, 210 Paisley Boulevard West, 
in September 1986, to address safety concerns caused 
by parents stopping cars in school zones to pick up 
and drop off students. 


(b) That the Peel Regional Police be requested to 
continue to monitor safety concerns in the area of 
Floradale Public School, 210 Paisley Boulevard West, 
Mississauga. 


F.06.03.06 
L.07.02.01 
(TSC-49-86) 


| 
: 
| 
| 
| 
| 


? 
49-86 (a) That the Peel Regional Police be requested to set up 
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a meeting with the parents of children attending Sts. 
Martha and Mary School, Bough Beeches Boulevard, in 
| September 1986, to address safety concerns caused by 
parents stopping cars in school zones to pick up and 
drop off students. 


| 50-86 (a) That the Peel Regional Police be requested to set up 


(b) That the Peel Regional Police be requested to 
continue to monitor safety concerns in the area of 
Sts. Martha and Mary School, Bough Beeches Boulevard. 


F.06.03.06 
(TSC-50-86) 


i 


51-86 (a) That the letter dated June 12, 1986, from 
Mr. T. G. Howe, Regional Business Officer, Peel Board 
of Education regarding a walking route for Shelter 
Bay School, be received. 


. (b) That a Crossing Guard be placed at Shelter Bay Road 
} q and Glen Erin Drive, as warrants are met. 


F.06.03.02 
(TSC-51-86) 


52-86 That the Crossing Guard located at Confederation Parkway 
and #5 Highway be removed, as warrants are not met. 


F.06.03.02 
(TSC-52-86) 
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53-86 That the letter from Marion Szuros, Chairman, Traffic 
Awareness Programme Committee, T.E.M.P.O., enclosing copies 
of letters regarding their traffic awareness program, be 
received for information. 


F.05.03.01 
(TSC-53-86) 
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54-86 (a) That the 


Crossing guard located at Tenth Street and 
Alexandra Avenue not 


be reinstated in the Fall of 
1986, as Warrants are not met. 


(b) That an advance Sign indicating ‘Children Crossing’ 
be installed in this area. 


(c) That the Shrubbery 


: ; 1 
F.06.03.02 | 
(TSC-54-86) 


55-86 That no further action be taken with respect to the hedge 
adjacent to 2524 Mason Heights, and that mM 
advised. 


r. S. Dwyer be SO 


F.06.01 
(TSC-55-86) 









| 
MINUTES |(H) | 
MEETING #5-86 | 
NAME OF COMMITTEE: TRAFFIC SAFETY COUNCIL | 
DATE OF MEETING: June 25, 1986 at 7:30 p.m. | 
PLACE OF MEETING: Council Chambers 
MEMBERS PRESENT: Councillor Dave Cook, Chairman 
Mrs. Dora Stewart, Vice Chairman 
Dr. Arthur Wood, (Citizen Member) 
Mr. William Schofield, (Citizen Member) 
Mr. Ken Basarke, (Citizen Member) 
Mr. Axel Bauer, (Citizen Member) 
Mr. A. Carnevale, (Citizen Member) ' 
Mrs. Karen Carstensen, Peel Board of Education i 
MEMBERS ABSENT: Mr. Barry Curitti, Dufferin-Peel Roman Catholic 
Separate School Board, 
Mrs. Gwen Moravek (with regret) 
Councillor Harold Kennedy, (with regret) 
Mr. John Kidston, (with regret) 
Mrs. Betty Caldwell, (with regret) 
ADVISORY BOARD 
MEMBERS PRESENT: Sat. D. Yakichuk, Peel Regional Police 
Mrs. Barbara Gates, Peel Board of Education 
(staff) 
Mrs. Carol Stretton, Engineering & Works 
(Traffic Section) 
Mr. Rob Scott, Dufferin Peel Roman Catholic 
Separate School Board (staff) 
ADVISORY BOARD: Mr. Tom Strain, Transit 
MEMBERS ABSENT: Mr. Walter Nahirniak, Principal/Vice Principal 
Association, Dufferin Peel Roman Catholic 
Separate School Board, 
Miss Pat Belford, Principal/Vice Principal 
Association, Peel Board of Education 
Mr. John Thomas, Engineering & Works (Traffic 
Section) (with regret) 
OTHERS PRESENT: Mr. J. LeSarge, Engineering and works 
MATTERS FOR CONSIDERATION: 
| Le Oksana Hlodan, Image 2 Communications, was present at the 
meeting to update the Traffic Safety Council regarding the ' 
Elmer and Constable Do-Right Safety Program. | 
Attached to the Agenda for the Committee's information was | | 
a letter from Oksana Hlodan, Image 2 Communications Inc. | 
and an interim report regarding the Elmer & Constable : | 
Do-Right Safety Program for Children. | 
$< $$ | 
: 9 
| evil cata isaac 








On all work in Progress after Consultation with >ot. D. 
Yakichuk and Councillor p. Cook 


Ms. Hlodan Stated that Since her F 


ebruary meeting with 
these 9TOUPS the follow 


ing has taken Place: 


i. The City Cycling Committee (CPe.) 


funding for the videotape Component. The estimated 


cost, based on their Special requirements, is 
$17,000. The C.C.c 


- ds looking at a 15-minute video, | 
aimed at junior leve) Students (approx, ages 9-12) 
in modular format, USing original muSical score and a 
comic-strip hero. fT Cy expect to have the production 
complete by the end of thi 


S Summer, making it 
available to schools Carly in the fall. 


launched. Bulletins were created and distributed to all 
Schools, ang notic 


about the contest. To date 25 students from the Pee] Board 
have entereg the contest. MS. Hlodan is 
from the D.P.R.C.S.S.B. Students. A] en 
acknowledgment of entry by mail ang an information 
Of about 30 Pages to help Students with educational 
Onsultant was hired to help develop 
ion package. The Original deadline for 

€ end of the schoo] year, but due 


for more time, the deadline has 
been extendeg to September >, 1986. 


| 


Ms. Hlodan Stated that because of 
direction ang development of the Program, approval is 
required from the Traffic Safety Council for the Following: 


- the instructor's manual (32 pages, 8 1/2 xX ll) which 


would serve as a Curriculum Quideline for bicycle Safety 
instruction in schools 


the changes in the 
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| - the activity funbook (8 page booklet) which would serve : 


as a workbook for youngsters. 
| Costs for camera ready print: 


- instructor's manual $10,500 
- activity funbook $ 5,200 


| Additional Cost: 
| ; - project coordination $ 4,000 


- printing 50 M funbook $ 4,500 1 4 
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TOTAL $24,200 


Ms. Hlodan noted that Mr. John Sturgeon of the Peel Board 
of Education has organized the printing of the manual 
through the Board print shop (the funbook cannot be printed 
in-house, therefore printing cost has been added to the 
above cost). Sufficient quantities to accommodate the Peel 
Board of Education's needs will be printed. 


| Ms. Hlodan stated that approval should also be given for 
the following: 


(a) That the camera-ready artboards for the print 
material be supplied to C.C.C. or C.C.A. to allow 
them to print copies at their cost, for Canadian 
distribution. 


(b) That a master quality videotape be provided to the 
Mississauga Traffic Safety Council, at no cost by the 
C.C.C. so that the School Boards can duplicate 
sufficient copies for use in Peel. 


(c) That one member of each Traffic Safety Council 
(Mississauga and Brampton) sit on the steering 
committee of this project to oversee development. 
ae reporting by the production team will be to this 

ody. 


Oe 8 OES EF re een ag. Men ee ee _ 
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| 
| 
(d) That it is agreed to produce the print material by 
the end of the summer to coincide with the completion . 
of the videotape. 


(e) That the payment structure for production be 
allocated in the following way: 


(1) $6,200 at the start up of print development 
(2) $8,000 upon manuscript approval | 
(3) $10,000 upon completion of print production. 


| 
“| 


Ms. Hlodan noted that P.S.T. and F.S.T. are not included in 
the above estimates. Monies received to date ($5,000 from 
siesSesauges $1,050 from Brampton) have been used as 
ollows: 
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$2,200 for development of computer contest information 
packages and student help 


a. administrative purposes (photocopying, postage 
etc. 


$1,850 for consultant for computer programming setup 


$1,500 has been put aside to purchase prizes for computer 
contest winners. 


Considerable discussion took place regarding the 
development of this program. Councillor Cook noted that in 
April 1986, Council passed the following recommendation of 
the Traffic Safety Council: 


That the "Elmer & Robbie" Safety Program, presented 
by Oksana Hlodan to the Traffic Safety Council on 
April 24, 1985, be approved in principal, subject to 
a review of costs involved. 


A further recommendation of the Traffic Safety Council was 
approved by Council in October 1985: 


That the Traffic Safety Council budget be reviewed by 
staff, to determine if $5,000 can be allocated to the 
Elmer and Robbie Safety Program, as presented to the 
Traffic Safety Council on April 24, 1985, and further 
if sufficient funds are available, the program be 
commenced immediately, in conjunction with the 
Traffic Safety Bureau, Peel Regional Police. 


$5,000 from the Traffic Safety Council budget was forwarded 

to Image 2 Communications in December 1985 and the program 

was commenced at that time. Ms. Hlodan stated that the 

costs indicated in the original proposal have been 

significantly reduced by the participation of the C.C.C., 

the C.C.A., the Boards of Education and the work being done 

by the students entering the computer software contest. 

The original estimate for this project, subject to 

completion in 1985, was $38,325. The new estimate, which 

takes into consideration the work being done by outside 
agencies, is $24,200. This amount represents a significant 
oe in the cost to the Mississauga Traffic Safety 

Council. 


Mrs. Carstensen moved that the City of Mississauga provide | 
$18,150 toward the cost of the Elmer and Constable Do-Right 

Safety Program for Children and that the City of Brampton 

be asked to fund the remaining 25%. This motion was voted 

on ano carried. 


Mrs. Carstensen moved that Dr. A. Wood and Mrs. B. Caldwell 
be appointed as the City of Mississauga Traffic Safety 
Council representatives on the Steering Committee which 
will oversee the development of this project. This motion 
was voted on and carried. 
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At the request of Councillor Cook, the Committee directed 
) that the minutes of this Traffic Safety Council meeting be 
placed on the next Operations and Works Agenda with the 
| Committee's recommendations, and that Oksana Hlodan and 
Sgt. Yakichuk be notified of the date of the meeting in 
order that they might be in attendance to answer any 
questions that may arise. 


| F.06.03.07 
See Recommendation 44-86 (K. Carstensen) 
| ADOPTED 
2. Councillor D. Cook, Chairman, previously requested that Mr. 4 3 


| 
| 
3. Thomas, Engineering Department, conduct a tour of the | 
Traffic Control Centre for members of the Traffic Safety 
Council. Mr. Jim LeSarge, Engineering Department was 
present at the meeting and explained the functions of the 
Traffic Control Centre to the members. The Traffic Control 
Centre is composed of traffic computer equipment and a 
display map that indicates all signalized intersections in 
the City. This map can indicate main street green at all 
intersections. The computer has the ability to control all 
signals in the City, in order to provide progression of 
: traffic through groups of signals. 
; 


| 
| 
} 
| 
i 

The members of the Committee viewed the Traffic Control | 

Centre located on the fifth floor of City Hall. 

Mr. LeSarge answered any questions that arose with regard 

to the traffic computer. 

No formal recommendation resulted from this item. 


J.05.840453 
INFORMATION ONLY 


Letter dated May 30, 1986 from Mrs. Gwen Moravek, 
requesting a leave of absence from her position as a 
citizen member on the Traffic Safety Council. 


Mrs. Moravek has spoken to the Committee Coordinator and 
indicated that she would very much like to remain on the 
Traffic Safety Council, but will be unavailable for the 
next few months due to the ongoing doctors care and therapy 
associated with her daughter's recent illness. 


Mr. Schofield moved that Mrs. Gwen Moravek be granted a 
three month leave of absence from the Traffic Safety 
Council due to family illness. 


This motion was voted on and carried. 
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MAYOR AND MEMBERS OF COUNCIL 


L.W. STEWART, Q.C. 
From 
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June 18th, 1986 - 
OPERATIONSWoRKS JUL 9 1996 
SUBJECT : Easements Required for possible future grade | 
separation works, Erindale Station Road at the 
| Canadian Pacific Railway Line and Dearborn 
| chemical Company Limited, Application for Site ' 
| Plan Approval at 3451 Erindale Station Road. 4 | 
ORIGIN: Site Plan Committee comments of June 13, 1985. | | 
COMMENTS: The Site Plan Committee comments for this matter 
| require the applicant to convey gratuitously, to | 
The Corporation of the City of Missi a 
| 20 metre Casement along the | 
“fg gy south limit of the site to facilitate the 
construction of a future grade separation on | 
JUN 3 1986 Erindale Station Road at the Canadian Pacific 
| Railway Line. | 
G 0/.03 An appropriate Easement Agreement and Transfer | 
E ‘Of O2 of Easement have been prepared in satisfaction : 


of this condition. Both of documents 
require execution by The Corporation of the City 
of Mississauga. 


RECOMMENDATIONS: That a by-law be enacted to authorize the 


execution of the Easement Agreement dated the 

17th day of March, 1986 and the Transfer of 

Easement dated the 27th day of March, 1986, both 
Dearborn 


between 


~~ Lal Le 


L. W. STEWART, Q.C. 
1180. CITY SOLICITOR 
attach. 
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File Ref. 16 111 85230 
MEMORANDUM 1) 1a] 00085 





Chairman and Members of From _..____W-P. Taylor, P. Eng. 
Operations and Works Committee Dept. E ing and Works 


JUL 9 1986 
OPERATIONGAWORES 1986—_—_———— 








SUBJECT : Exemption from Major Watercourse Improvement Levy and 
Reduction of Major Road Improvement Levy to be granted 
to the developer for the proposed residential 4 
subdivision known as "The Woods" (Matthews Group Ltd.) | 
Phase II, T-77060, located north of Burnhamthorpe Road 
and east of Elora Drive (sketch attached). 


ORIGIN: Engineering and Works Department 


COMMENTS : This residential plan of subdivision is proposed on 
lands north of Burnhamthorpe Road and east of the 
existing Elora Drive. Under the standard Financial 
Agreement for this plan, the developer would be 
responsible for: 


¢577 (a) Major Watercourse Improvement Levy in the 


approximate amount of 29.64 ha x $7,172.55 = 
$212,594.38. 


amount of 29.64 ha x $19,974.00/ha = $592,029.36. 


———— ee ge ee we ~~ = 
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Under the terms of the proposed Servicing Agreement, 
the developer will be responsible to construct a box 
culvert varying in size from 1.2 mx 1.8 m (4 ft. x 6 
ft.) to 1.5 mx 3.0 m (5 ft. x 10 ft.) which will also 
provide an outlet for external upstream lands. The 
value of these works is $1,728,000.00. 


Based on the storm sewer oversizing works beyond sixty 
(60) inches in diameter to be undertaken by the 
developer of Plan T-77060, Phase II, we find that this 
developer should be granted a credit against all of the 
Major Watercourse Levies anticipated for this Plan. 
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#77060 (b) Major Road Improvement Levy in the approximate 
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Also included in this Agreement is the construction of 
| Rathburn Road from the existing Elora Drive easterly 
approximately 590 m to the future Confederation 
| Parkway. This section of road was considered in the 

calculation of the Major Road Improvement Levy. Based 


" 


70% of the cost for a four lane Paved curb and gutter 
road with a roadway storm sewer, we find that a credit 
in the amount of $289,988.03 should be considered by 


Council against the Major Road Improvement Levy for 
Plan T-77060, Phase II. 


' 
| 
/ 
| 
| 
| 
| 
| 
| RECOMMENDATION: (1) That the Financial Agreement for Plan T-77060, 
| Phase II located north of Burnhamthorpe Road and 
east of the existing Elora Drive is to indicate | 
that no Major Watercourse Improvement Levies are 
to be paid to the City for this development and | | 
that a credit of $289,988.03 is to be afforded to | 


—— 


this developer against the Major Road Improvement 
Levies. 


(2) That the developer of Plan T-77060, Phase II be 
required to undertake the construction of the box 
culvert and the construction of Rathburn Road at 
his expense, in accordance with the Servicing 
Agreement for the proposed residential 
development . 


(5) That the Matthews Group Ltd. (Suite 502, 201 City 

Drive, Mississauga, Ontario, L5B 2T4), the 
developer of T-77060, Phase II be advised of the 
above levy credit consideration. 








P. Taylor, P. £ 
Commissioner 


Engineering and 


ttch. 
/1s 
052 


5£/16/17 





—— ne. + oa -— ~—-Se 


ee 
ee - 


| 
| 
| 
| 





eo =. r 
h 











Me. 
Road 
PARKWAY _ 


HIGHWAY 























eterna meters oawen ae tia 
r 7 
. / 
i ——— 
| | | 
| : wv ¥ weey ws sues wes tse } 
| | Oe MEMORANDUM aI | 
| | Concaart? FILES: 16 11] 77101 | 
| | 11 141 00045 | 
: Chairman and Members of William P. Taylor, P.Eng. | 
a ee ee eee 
| oa Operations & Works Committee sen ___ENGiNeering and Works 
OPERATIONSWORKS_*"™ | 
| June 19, 1986 | 
| | SUBJECT : Draw on the developer's securities for the completion of the | 
| | grading rectification works on Lots 9 and 15, Plan 43M-283, 
| Kathrose Development Subdivision, located south of Dundas Street 
West and west of Mavis Road (sketch attached). ; 
. ORIGIN: Engineering Agreement dated October 2, 1978 between Kathrose | | 
Developments Ltd. (4599 Kingston Road, Suite 204, West Hill, a 
Ontario, MIE 2P3), the City of Mississauga and the Region of 
Peel. | 
: 
| COMMENTS: Under the terms of the Engineering Agreement for Plan 43M-283, | 
Kathrose Developments Ltd. is responsible for the proper grading 
| Lief of all lots within this subdivision. Staff prepared a letter to 
| the developer dated May 30, 1986 and a letter dated June 19, | 
| i JUN2 6 (56 1986 requesting a satisfactory response by July 4, 1986 as to 
| | when this work will be undertaken. | 
-06. 279:O2 | 
| Ss ain To date the outstanding grading rectification works on Lots 9 
' and 15 have not been completed satisfactorily. The homeowner 
| involved has expressed her concerns regarding the delay in the 
| | matter. 
| RECOMMENDATIONS: 1. In the event that the developer does not provide a satisfactory 3 
response by July 4, 1986, the Commissioner of Engineering and 
| | Works be authorized to complete the outstanding grading 
! rectification works on Lots 9 and 15, Plan 43M-283, Kathrose 
| Development Subdivision, located south of Dundas Street West and 
ee west of Mavis Road at an estimated cost of $6,000.00 and that 
mae the City Treasurer be authorized to draw on the developer's 
Letter of Credit to defray the costs incurred by the C 
LJLb: Pi , 
a; | 7 : 
) KF :cds William P. Taylor, P.E ‘ 
| 2356 :27E Commissioner : 
| | Attach. Engineering & 
} 
; | cc: Councillor D. Culham 
| R. G. Charlton 
| M. W. Boyd/P. Griffiths | 
! ; | | 
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| | 
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11 141 00045 
Chairman and Members of | #367 William P. Taylor, P.Eng. 
net JUN 2 3 Soo 
Operations & Works Committee te Engineering and Works 
| DD. 06. 06.62 
| June 16, 1986 1986 
| ! 8 ine, 
SUBJECT : Draw on the developer's securities for the completion of the 


grading rectification works on Lot 118, Plan 43M-506, Heritage 
Oaks Subdivision, located west of Mavis Road and north of 
Burnhamthorpe Road West (sketch attached). 


ORIGIN: Servicing Agreement dated June 27, 1983 between Heritage Oaks : 
Limited (c/o 151 Randell Street, Suite 214, Oakville, Ontario, L6J 
1P5, Attention: Mr. P. Gareau), the City of Mississauga and the 
Region of Peel. 


COMMENTS: Under the terms of the Servicing Agreement for Plan 43M-506, 
Heritage Oaks Limited is responsible for the proper grading of all 
lots within this subdivision. Staff prepared letters to the 
developer dated April 1, 1986 and April 17, 1986 for Lot 118. 
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To date the outstanding grading rectification works on Lot 118 
have not been completed satisfactorily. The homeowner involved 
has expressed his concerns regarding the delay in the matter. 


RECOMMENDATIONS: 1. That the Commissioner of Engineering and Works be authorized to 
complete the outstanding grading rectification works on Lot 
118, Plan 43M-506, Heritage Oaks Subdivision, located west of 
Mavis Road and north of Burnhamthorpe Road West at an estimated 
cost of $3,000.00. 


2. That the Commissioner of Engineering and Works be authorized to 
engage McConnell Maughan Limited for the design and supervision 
of the corrective grading works at an estimated cost of $800.00. 


3. That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs inc 
the City pursuant to Recommendations #1 #2. 










= William P. Taylor, 
2356 :27E Commissioner 


peer Engineering & as 


cc: Councillor D. Culham 
W. H. Munden 
R. G. Charlton 
M. W. Boyd 
P. Griffiths 
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June 23, 1986 OPERATIONS/WORKS ———_————~ | 


SUBJECT : Draw from Major Road Improvement Levy Reserve Fund. 
Construction of Eglinton Avenue between Erin Mills 
Parkway and Winston Churchill Blvd. Hydro and Bell Pole ! 


Relocations. ‘ 


ORIGIN: Development Agreement between Erin Mills Development 
Corp. and the City of Mississauga for the reconstruction 
of Eglinton Avenue. 


COMMENTS : During the processing of the Erin Mills Draft Plan for 
| residential neighbourhoods 210/211 (T-83050 - between | 
Eglinton Avenue and Highway 403 west of Erin Mills | 
Parkway), the condition was imposed on the developer that | 
£579 he construct Eglinton Avenue to a three lane cross 
| section between Erin Mills Parkway and Winston Churchill 
| oF Blvd and that he construct Glen Erin Drive between 
| : Eglinton Avenue and the southerly limit of the plan. 


F F300 A credit from the Major Road Improvement Levy was ; 
approved by Council in the amount of $500,000.00 for the 
above works. The total cost of the works is in excess 
of $1,700.000.00. 


In addition the developer, of his own volition, decided 
to increase the reconstructed width of Eglinton Averwe to 
five lanes to allow for the ultimate development of plans 
T-79061 (commercial) and T-84051 on the north side of 
Eglinton Avenue as it was anticipated that this condition 
would be imposed on the developer if and when the plans 
on the north side of Eglinton Avenue are processed. 
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| As the levy rebates which have been granted are a much : 
| lower percentage of the total construction costs than is 
| : normal (30% vs 70%) the Engineering Department agreed to | 
| recommend to Council that costs of relocating the Hydro ! . 
} 


line and Bell line, would be borne by the City. 
continued ... 
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RECOMMENDATION : 







William P. Taylor, P.E 


Commissioner, 
Engineering 


RGC: jb 
0362E/22 
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Draw from Major Road Improvement Levy Reserve Fund. 
Construction of Eglinton Avenue between Erin Mills 
Parkway and Winston Churchill Blvd. Hydro a 


Relocations. 


Estimates were obtained from M 


Canada and the City's share of 
relocations are $41,500.00 for Mississauga Hydro, 
$6,857.84 for Bell Canada. 


In order to comp lete 
Avenue this year, it 
relocations carried out. 


acted to allow the allocation of 


That a by-law be en 
te relocation of Hydro poles on Egli 
location of Bell Telephone 


Averue and $6,857 .84 for the re 
between Erin Mills Parkway 
h the funds to be drawn from 


$41,500.00 for t 


poles on Eglinton Avenue 
winston Churchill Blvd wit 
the Major Road Improvement Reserve fund, 
necessary Purchase Order be iss 
and Bell Canada respectively. 


ississauga Hydro and Bell 
the cost of the pole line 


the reconstruction of Eglinton 
will be necessary to have these 


nd Bell Pole 


re 
ved to Mississauga Hydro 


TO Si Sm 
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ROOF MEMORANDUM 
to. Chairman and Members of ——t™ From __W. P. Taylor, P, Eng, ss is | 
| _ Operations and Works Committee Dept. __ Engineering and Works wedi _ | 
____ Operations and Works Comm | 
ee LT TLS Giles Oe an TREE nema | 
| 579 | 
a re SS OPERATIONS/workKs__ YUL 9 1988 | 
File: 22 131 00012 E.Q. 06.0% | 
| : 
| 
| | 
SUBJECT: Ice Control Structure on the Credit River | 
} 
} 
| 


entitled "Mississauga Ice Control Project" and | 
previous studies 


COMMENTS: The Credit Valley Conservation Authority has completed 

a study of ice control structures at three locations 
on the lower Credit River at the Thompson property, 

' Erindale Park, and the Shell property. The study 

| ; shows that an ice control structure built on the 
Thompson property would be the most expensive to 
construct (estimated cost $650,000 including land 
acquisition) and it also posed the most problems in 
that the land was held by seven property owners and 
there was an area of approximately 4 ha which would 
have to be cleared of trees which would result ina 
Significant environmental impact on the area. This 
site has therefore been rejected by the C.V.C.A. A 
structure constructed on the Shell property just north 
of Highway 403 would cost approximately the same 
amount of money as a structure in Erindale Park 
($360,000); however, since this structure is 


nk tee ener eee wow ee ee 


| 
ORIGIN: Study by the Credit Valley Conservation Authority 


| considerably upstream from Dundas Street it is 

| estimated it would hold back a lesser amount of ice 

than a structure constructed in Erindale Park. In 
addition to the above negative factor, it would be 
necessary to acquire land from the Croatian Park in 
order to make an ice dam on the Shell property viable. 
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A structure in Erindale Park can be built prior to the 

end of 1986 at a cost of approximately $360,000 due to 

the fact that all of the property is in public 

ownership. An ice dam constructed in Erindale Park is 

estimated to be capable of holding back 71% of the ice 

which would reach the Mississauga Golf Club. In 

addition the Conservation Authority has indicated that 

it is prepared to help the Parks Department in 

repairing any ice damage which might occur in the 

spring of the year in Erindale Park due to scour. It 

also can be arqued that the construction of the ice 

dam structure in Erindale Park could have an effect on ‘ 
the recently completed works in the park; however, it 
is felt that the impact would be minimal and of course | 
any damage could be cleaned up after the construction 

of the dam is completed. 












RECOMMENDATION: That the Credit Valley Conservation Authority be 
advised that the City of Mississauga would like them 
to proceed with the construction of an ice dan 
structure in Erindale Park in 1986, on the premise 
that the structure will blend in with the park 
facilities, at an estimated cost of $360,000 with the 
City of Mississauga being designated benefiting 

icipality. 







William P. Taylor, P. Eg. 
Commissioner of Enginegring and Works 


WPT:el 
cc: Mayor H. McCallion (File 86/337) 


0495E/0039E 
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June 27, 1986 
YS 2S 
File: 12 24] 00001 JUL 9 1986 
12 111 ooool OPERATIONS/WORKS nS 
| SUBJECT: Sand on Residential Streets F-0S.0/ | 
ORIGIN: Report Request 133-86 | 


Letter from Alan Cooper dated May 20, 1986 (attached) 


! 
| 
| 
| 
| 
COMMENTS: It has been City policy in the past that no Sweeping | 
be carried gut on surface-treated roads. This has 
applied even following the winter maintenance pe riod | 
where the normal spring clean-up is carried qut on all 
streets in the City; exceptions only being made where | 
the build-up of sand caused a hazardous road condition. 


In May of this year, following complaints from 
residents and Councillors regarding the need for 
sweepirg of these Toads, I gave instructions to the 
Works Department that they be swept. 


RECOMMENDATION: That all surface-treated roads be Swept following 


winter maintenance activities, at an estimated cost of 
0,000. 
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wm. P. Taylor, P.Eng. 
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| : Chaimnan & Members of 
: ES =  cericiiaieaian From _. ie a ith ——— 
| | sen Operations & Works Committee nas Commissioner, Engineering | 
| - " ———E - — ——————————————— are —————— | 
June 26, 1986 | 
' 
| JUL 9 | 
| OPERATIONS/WORKS 1986 | 
SUBJECT: Rehabilitation of Lakeshore Road Bridge over the Credit | 
| River. | 
| 
. | 
| | 
: | 
| COMMENTS: The Engineering and Works Department, as part of the Bridge | 
Maintenance Program, requested the firms of McCormick | 
| Rankin and Morrison Hershfield Limited to submit proposals 
| to undertake a detailed bridge condition survey, and to | 


#579 prepare necessary plans, and contract documents for the 
> 9 “ORE rehabilitation of sane for sane in 1967. | 


_— —— 
= — —+ 


Funds necessary for the rehabilitation works will be 
Based on review of 


JZ. OS- FF 000 proposed in the 1987 Capital budget. 
the proposal, it is the recommendation of this Department 


that the services of the fim of McCormick Rankin be 
retained to carry out the survey and prepare the necessary 
contract documents. Funds for the work have been allocated 
‘in the 1986 Bridge Maintenance Qurrent Account 


08212-01-4192. 


1.. That the fim of McCormick Rankin be appointed to 
carry out the bridge survey design and contract 
drawings of the rehabilitation of the Lakeshore Road 
bridge over the Credit River and that the necessary 
funds be allocated from tre Bridge Maintenance Current 
Account No. 08212-01-4192.(maximum upset cost of $75,000.00) 


SOURCE : Engineering and Works Committee. / 
j 
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That the funding for the rehabilitation of the 
Lakeshore Road bridge over the Credit River be 
considered in the 1987 Capital Budget. 


| 
, | 
' | , / : . 
Wm. P. Taylor, P.Eng. | 


Commissiorer 
Engineering and OF 
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| To__.Qvairman and Members of From ._._W,. P, Taylor, P. Eng, 
| Dept. Operations and Works Committee __ Dept. Engineering and Works «ss “s———t 
June 24, 1986 


| File: 22 121 00002 OPERATIONS/works__JUL 9 1986 ae 


| | SUBJECT: M.T.C. Five-Year Construction Program 
ORIGIN: Report Request 164-86; Council Meeting June 9, 1986 
COMMENTS: At the Council meeting of June 9, 1986 a letter was 


received from Mr. E. Fulton, Minister of 
Transportation and Communications, with respect to the 
proposed staging of intersection improvements on the 
Q.E.W. commencing with the interchange at Southdown 
Road and Erin Mills Parkway without any specific 


Y77 timing mentioned. 
Qf wee We were asked to review with Ministry staff their 
“— m Capital program proposed for the City of Mississauga 
and wish to advise that as of June 19, 1986 the 
A): OA 03.02.90; following was indicated: 


1. Award of tender for the interchange 
at Winston Churchill Boulevard and 


Highway 401 June 1986 
2. Tender of new Kennedy Road flyover 

of Highway 401 Fall 1986 
3. Highway 403 collector-distributor 

System Matheson-Eglinton 1986 
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4. Noise barriers north ard south sides 
Q.E.W. Dixie-Etobicoke Creek 1986 


| 5. Widening of Highway 410 continuing 
north of Steeles Averwe to 4 lanes 
| (Brampton) 1986 


& Replacement of Highway 401-Derry 


Road overpass 5-Year Program 


| 
| 
ms 
| 
| 
| 
| 
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7. Replacement of Highway 401-Steeles 
| Avenue overpass (Halton) 5-Year Program 


8. Noise barrier north and south sides 
Q.E.W. Dixie-Stanfield 5-Year Program 


9. Noise barrier south side Q.E.w. 
| Cawthra westerly to Highway 10 5-Year Program 


It is therefore evident that none of the intersections . 
| on the Q.E.W. is to be upgraded in the foreseeable { 
future (five years) as of June 198. It would 
therefore appear that if the City wishes work to start 
on the Q.E.W. intersections prior to 1990, a concerted 
effort will be required by our elected representatives 
with the Minister of Transportation and Communications. 


SO ee re EE EE EEE SE et ee tee we mee S 


RECOMMENDATIONS: 1. That the Ministry of Transportation and 
Communications be requested to advise the City 
annually on their Five-Year Capital Program. 


2. That the Minister of Transportation and 


Communications be requested to place tte 


| 

| 

: 

| 

reconstruction of the intersection of the Q.E.W. | 

| William P. Taylor, P. Eng 
| 

| 0495E/0039E 

I 


arranged with the Minister to review the need for 
bringing this construction work into the 
Mynistry's Five-Year Program. 





and Southdown Road/Erin Mills Parkway in the next 
Five-Year Capital Budget, and that a meeting be 

Commissioner of Enginee 

WPT: el 
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To The Chairman & Members of From William P. Taylor, P.Eng., 
| Dept. rations and Works Committee. Dept. Engineering & Works Dept. 


June 19, 1986 JUL 9 1986 
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OPERATIONS/WORKS 
| SUBJECT: Parking on City Streets and Front Yard Parking. 
Policy, and 197-85 - Three Hour Parking Limit, Report Request 4 
1 -8 5 - 
COMMENTS: The Engineering Department is in possession of the above | 


requests for reports from the Public Works Committee, with 
respect to current City parking policies and practices. We 
are also in possession of a request from the By-Law Committee 
for a report (No. 251-85) on the feasibility of expanding the 

“£57 / current on-street maximum parking by-law from three to five 
hours. 
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) 
| 
| 
} 
' 
| 
| SOURCE: Public Works Committee Request Nos. 147-85 - City's Parking 
} 


. In view of the aforesaid, we have prepared this report on 
Fel ov parking in Mississauga as it pertains to current 
. O¥.OZ requirements, the three hour on-street maximum, permit 
parking and extended on-street parking. In addition we have 
reviewed the City of Toronto practices as they relate to 
Front Yard and Permit Parking. 


The Engineering Department has received a number of 
complaints and requests with respect to parking, and 
currently have in review seven individual requests from 
resident groups on Brandon Gate Drive, Brookhurst Road, 
Carillion Avenue, Corkstone Glade, Gripsholm Road, Meadows 
Blvd. and Mississauga Road for extended on-street and permit 
parking. These seven are being evaluated in accordance with 
current criteria. 
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The following is a breakdown of parking in Mississauga: 


ON-STREET PARKING 

Currently, a vehicle may be parked on a City roadway for a 

maximum of three hours, unless the roadway is signed 
otherwise. This three hour maximum was established many 

| years ago, probably in keeping with similar by-laws of Metro 
Toronto and surrounding Municipalities. It has remained as 
such, and is quite common to many surrounding 
municipalities. Engineering Department staff have been in 
contact with a number of municipalities (Brampton, 
Burlington, Etobicoke, Guelph, Hamilton, London, Oakville, 
St. Catherines, Scarborough, Toronto, Windsor and York), and 
found that seven of these twelve have the identical three 
hour maximum, two have a twelve hour maximum, one a six hour 

| , maximum, Guelph prohibits parking between 2.00 am and 6.00 

; FORM 145 am, and London between 4.00 am and 5.00 am. 
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| \\“ EXTENDED PARKING 
In our report to Public Works dated February 13, 1984 (copy 
attached) which was subsequently adopted by Council on May 14, 
1984, it was approved that long term on-street parking would be 

permitted in medium/high density areas where existing on-site 

parking was less than 200% with no possibility of expansion, 

| This would also include rental units where parking facilities 

| are less than the current requirement. 


This extended parking program under way on portions of about 
twenty City roadways, has resulted in major benefits to those 
affected, however there appear to be a number of concerns 
worthy of consideration: 
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| 
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| 
| 
- extended parking for some residents free of charge is very ; 
| unfair to those residents of the Williamsport prive area | 
who must pay for on-street parking permits 
(notwithstanding that this was selected as an experimental 
area). 
| 
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- vehicles parked for extended periods impede street 
maintenance and snow clearing. 


- extended parking is difficult to enforce under the current 
enforcement system (8 hour shifts). 


- some residents will opt for free on-street extended 
parking rather than pay for on-site apartment/condo parking 


With respect to the twelve municipalities views on this 
; subject, approximately half do not allow extended parking, 
gf while the other half have experimented with permit parking or a 
" facsimile to the extended parking currently permitted in 
: Mississauga. For example, Burlington will not permit extended 
| parking due to the anticipated problems with snow Clearing and 
| maintenance, and have very strong Council Support. Scarborough 
allows parking for periods of eight to twelve hours but have 
| experienced problems with enforcement, maintenance and snow 
: clearing. 


PERMIT PARKING 


: 
| 
: 
| Council, on June 11, 1984 adopted the recommendation that an 
experimental program of permit parking be developed on 
Williamsport Drive, and that permits be made available to the 
owners and tenants of address numbers 1335, 1395 and 1455 
Williamsport Drive and extended later to permit residents at 
#1400 Winding Trail to purchase permits. The area Signed for 
| permits is the north and east sides of Williamsport pDrive 
7 | between a point 117 m west of Havenwood prive and a point 30 m 
| south of Gulleden prive, and includes Space for thirty vehicles, 
re | 
| 
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| | Since the implementation of this program in August, 1984, | [ | 


permits have been issued as follows: 


, ~ lst term - August - December 31, 1984 
| 18 permits issued 


- 2nd term - January 1 - June 30, 1985 
30 permits issued - waiting list of about 12 


- 3rd term - July 1 - pecember 31, 1985 
24 permits issued 


_ 4th term - January 1 - June 30, 1986 
22 permits issued 


Le ae tt cm . <1 one 


Permits are issued on a six month basis and are payable in 
advance at $60 ($10 per month). All current permit holders are : 
offered a chance at renewal before other permits are issued to 

those on the waiting list. 


| 
experienced a number of problems and received its share of 
verbal abuse. Most of this relates to enforcement, as numerous 
complaints have been received from permit holders who could 
not find a space within the permit area. Many of these 
residents have questioned the consistency and fairness of the 
enforcement, especially when they have no alternative but to 

| park outside the permit area and still receive a parking ticket. 

| 

| 

' 

| 


Parking Control staff have indicated that enforcement has been 
as consistent as possible but is quite difficult. Towing of 
vehicles is next to impossible as vehicles are parked bumper to 
bumper and tow trucks cannot gain access. Further, the current 
fine of $5 for illegal parking is not sufficient to act as a 
Suitable deterrent to those who park illegally. 


Comments have also been made with respect to snow clearing, 
both from a residents and City maintenance staff perspective. 


In terms of administration, we have noted a fairly high turn 
over in permits, as well as a few refund requests. This 
however, has been expected since most permit holders are 
property renters, 


| Based on permit parking experience to date, the major issue 

| relates to fairness, as other residents are permitted to park 

| for extended periods free of charge. In this regard, permit 
parking must be either abolished in favour of free extended 
parking or expanded City-wide. Regarding the latter, expansion 

| would create the need for additional administrative and 

| enforcement staff and is not recommended at this time. 


During its first 17 months of existence, the program has | 
| 
oeef4 
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| | The municipalities of Etobicoke, Hamilton, Toronto and york utilize 
| a permit parking program, while St. Catherines is in the 


introductory stages. These programs have been introduced in older 
areas of each locale generally where driveways do not exist, and 
are often alternate side programs. The alternating of sides is 

| utilized to assist in street maintenance, but does not help with 

| respect to snow clearing. The City of Hamilton has recently 
abolished the alternate sides during winter months due to snow 
clearing difficulties, 


headache in terms of both administration and enforcement and while 
| ) the experiment could be deemed as having been worthwhile, the 
| program should not be continued. 


PARKING REQUIREMENTS ( 
While the majority of the areas where long term on-street parking ‘ 
is permitted are in older multi-family developments, we have a | 
concern that the current requirements do not appear to be in | 


keeping with the recent trends of multi-car families and multi-car 
rental units, 


' 
' 
| 
| 
| 
| 
| 
| | 
: 
| It was generally agreed that permit parking is a Significant 
| | 
| : 
The basic parking requirements for the various types of units are | 
as follows : | 
Single Pamily Unit - 200% on site/unit 

Rental apartment - 123% - 173%/unit 

Condominium - 200%/unit 

Townhouse (owned) - 230%/unit | 
Townhouse (rental) - 155% - 230%/unit 


It appears that these figures, ranging from 1.23 - 2.3 parking 
Spaces per unit including visitor and recreational vehicle parking 
may perhaps be lacking when one considers the definite trends 
toward multi-vehicle families and multi-vehicle rental units. The 
above figures reflect today's requirements, and do not include 
Older standards in the older areas of Port Credit and Streetsville, 
for example, where on-site parking requirements are still lower and 
parking space therefore even more limited, 


’ 
i 
| 
| In order to reduce the number of parking complaints and increase 
| the amount of available parking space, it is apparent that changes 
| are in order. A number of positive changes have already been 
| implemented, for example, in newer areas Single family lots are 
9.75 m minimum in width, and driveways are constructed in such a 
| manner to provide enough width to allow two vehicles to be parked 
; side by side. This arrangement combined with a garage allows for 
300% on-site parking (assuming that a car goes into the garage). 
Also, care is taken in ensuring that adequate short term on-street 
parking is provided for in the placement of the driveways. In this 
regard however, driveway widths for all lots have been held to a 
| : maximum 6.5 m which allows side-by-side driveway parking, while not 
| encroaching significantly on the front lawns. It may also be 
' 
i 
' 


A 


appropriate for the Planning Department to review the current 
residential parking standards to ensure their continued 
appropriateness, 
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CITY OF TORONTO — FRONT YARD PARKING AND PERMIT PARKING: | ( | 


The Mayor noted an advertisement by the City of Toronto 
indicating that there would be a special evening meeting with 
respect to Front Yard Parking and Permit Parking. The Mayor 
asked that this item be followed up and that any details that are 
existing be presented to the Public Works Committee. 


The Engineering Department has contacted the City of Toronto and 
obtained the relevant background reports. The purpose of the 
newspaper notice was to advise residents that a special meeting 
of the City Services Committee was being held to review proposed 
changes in the City of Toronto Front Yard Parking, Driveway 
Widening By-Laws (Appendix 1). 


In the older neighbourhood of the City of Toronto there has been 
a serious lack of residential parking. Therefore, in the early 
1960's a system of permit parking was established to permit 
overnight on-street parking for residents without available 
off-street parking. This system now encompasses some 1,200 
streets with 50,000 legal on-street overnight parking spaces, 
Currently there are approximately 43,000 permits issued resulting 
in a revenue of $1.5 million annually. 


In January, 1981, “after much tortuous debate" and the obtaining 
of special legislation (Section 4, City of Toronto Act, 1980), a 
Front Yard Parking By-Law was adopted by the City of Toronto 
Council. Under this by-law certain properties that have no other 
available off-street parking, that can meet certain criteria, 
will qualify for licensed front yard parking. The criteria used 
is outlined in Appendix 2. 


The City of Toronto also has by-laws to permit the widening of 
existing driveways for the purpose of parking beyond the main 
front wall of a dwelling. The by-laws were enacted to provide a 
measure of relief for those residents of the City of Toronto with 
homes that have driveways deemed too narrow to negotiate. The 
criteria required for a driveway widening licence are contained 
in Appendix 3. 


A review of the pertinent reports and by-laws would indicate that 
the main thrust of the various by-laws and parking arrangements 
are intended as an attempt to alleviate to some extent the 
serious lack of parking which exists in the older neighbourhoods 
of the City of Mississauga. However, the City of Toronto has not 
assumed the responsibility of guaranteeing a parking space for 
every vehicle or each additional vehicle acquired by a resident 
as there is an inherent and justifiable responsibility on the 
part of the vehicle owner to provide for their own parking 
requirements, 
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| There are few similarities between the City of Toronto and the City 
of Mississauga. The City is carrying out a Permit Parking 

experiment in a high density residential area rather than in single 
family areas such as in the City of Toronto. The City of 
Mississauga's problem areas are somewhat dispersed and generally in 
high density areas. There have been a number of requests for 
permit parking in single family areas where generally a single 
owner is requesting a permit when there are four or five cars in 
the household. 


With regard to front yard parking, the City of Mississauga has had 

problem areas, particularly on narrow lots when a resident wishes 

to widen his driveway to provide additional parking. Unless 

carefully controlled, much of the front yard is paved resulting in 

little landscaped area. The City of Toronto by-laws permitting 

front yard parking are intended for areas where no other form of 

off-street parking is available, or in the case of the driveway ‘ 
widening by-laws, the existing driveway is too narrow. 


' 

| 
With respect to the City of Mississauga, the issue of the paving of | 
front yards for parking was addressed by limiting the width of 
driveways to 6.5 metres (21.3 ft.). The by-laws for this | 
restriction were enacted in 1984, and were based on a Planning 
Department report of June 21, 1984. Also in new subdivisions the | 
minimum lot size was identified as 32 ft. (9.75 m) so as to permit 
a two car driveway and leave an adequate front yard or on-street 
parking area. The issue of 32 ft. lots is currently being | 
addressed by the City Manager. 


SUMMARY: 


With respect to maintenance, snow clearing and enforcement, we can 
conclude that the three hour limit is reasonable and adequate in 
most cases and should not be extended nor abolished. By-Law 
Committee has dealt with a report from the Commissioner of Building 
dated November 7, 1985 at its meeting of January 9, 1986 and 
adopted the following recommendation: 


"4-86 That no change be made to the three (3) hour parking 
limit currently in place in the City of Mississauga" 


This recommendation was subsequently adopted by Council at its 
meeting of January 27, 1986. 


We feel that this matter has been adequately addressed. 
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| With regards to permit and extended parking, we can 


conclude that only one program is acceptable. This issue 

of fairness with respect to parking for free versus paying 
for a permit is the major concern, and must be dealt with. 

We are of the opinion that extended parking is simpler to 

accommodate and control and appears to at least temporarily 
satisfy the needs of those where parking shortages have 
been identified. This may create additional enforcement 

| and snow removal problems, but these can probably be 

| overcome to at least an acceptable level. 


In general, the 72 hour parking zones have satisfied an 
| identified need and have not caused serious traffic 
| problems as they have been carefully screened. Complaints 
from surrounding residents have been extremely low (i.e. 
one or two) where the long term parking has been instituted. 


o-~* 


— 


RECOMMENDATIONS : l. That the current three hour on-street maximum remain 


| 

| 

, as such and be enforced consistently on a City-wide 
basis. 

i 

| 

| 

| 


2. That permit parking on Williamsport Drive be abolished 
as of June 30, 1986, and be replaced with seventy-two 
hour extended parking free of charge. 


. 3 That the current extended parking program be continued 
subject to existing criteria as previously approved by 
Council (copy attached). 


4. That the current parking requirements be reviewed and 
re-evaluated by the Planning Department. 


5. That a by-law to amend By-Law 444-79, as amended, be 
enacted to implement recommendation Number 2. 
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isbn tf. 


William P. Taylor, P 
Commissioner, 
Engineering and 







{dab 
7E 
ach. 


; 
' 
/ 
/ 
: 


a ee ee a 
. mm rs i ees ———— rr en 
<2 
ee ae te OO ee 
- _ i 











gE 


q vie 7 - 3 ‘ 
| ; CHAIRMAN AND MEMBERS RECEP SEL l P. TAYLOR 
' ° 











— 





Lay: | uy MEMORANDUM «1 46h S001) 
=_—— i 


From 
PUBLIC WORKS EREGISIRY No. | SoM 








cut y, FOL -04. 02 


ENGINEERING AND ACRKS 
February 13, 1984. c.03.03 
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REQUEST NOS. 235-82, 20-83, 2803, WAEUS | poy one Cow -b.148Y 


| SUBJECT: On-street Parking in Resicentia) Zones 
| 


COMMENTS: Council on October ll, 1983 adopted the Following 
recommendations: 


4 
SOURCE ; Engineering and Works Department ’ i | 
"(a) That the Commissioner of Engineering and vicrks prepare 
: @ report for the consideration of the Public works | 
Committee with respect to the following: 
(i) institution of a system of alternate side 

parking on certain roadways where a need for 
| long term on-street Parking is identified; 


(ii) development of an experimental program for 
permit parking in Specific areas taking irto 
consideration Costs, revenues, legal rights, 
etc.: 


(iii) maps indicating the roadways designated for the 
programs set out in parts (i) and (ii); 


(iv) additional staff which would be required for 
the implementation of the programs set out in 
Parts (a) and (b); 
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; (b) That the Planning Department review Current parking 

i standards with respect to residential and commercial 

| development and report back to the Public works 
| Committee by December 31, 1983, with recommendations 
to alleviate the Problems outlined in the report dated 


May 18, 1983, from the Commissioner of Engineering and 
nS.” 
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In response to Council's request, we are submitting | A} 
this report outlining proposals for the institution of 

a system of alternate side long term parking and one 

or two side long term parking in selected areas where 

needs for this type of exemption have deen determined; 

and one area to implement an experimental program of 

on-street permit parking. 


(i) On-Street Parking 


| 
} 
| 
| 
i 
| 

The Engineering Department is including in this | 

report previous requests made for the exemotion 

of the three-hour parking limit as follows: 


(a) Single Family Residential 


1. Memo from Councillor Skjarum dated November — 4 
1, 1982 to Mr. Keith Cowan, Building | 
Department, regarding Franconia Drive. 


Franconia Drive - homes which are situated on 
this 28° residential street have 50-60’ lots, 
with garages and driveways capable of storing 
2-3 and sometimes 4 vehicles. If additional 
parking on-site is required it can be 
developed in most instances by widening the 
driveways on private property. The 
Engineering Department cannot support 
creating long term on-street parking in 
residential areas where there are single, 
semi-detached or link dwellings where there 
usually exists at least 2 and in some 
instances more than 2 on-site spaces 
available and where room is available for 
additional vehicles by widening driveways on 
beevar= property as is the situation on this 
street. 


2. Memorandum from Councillor Culham dated 
January 19, 1984, to W. P. Taylor, 
Commissioner of Engineering, regarding a 
request from Mrs. S. Collis of 2374 Woking 
Crescent requesting relief from the 
three-hour parking limit. 


The Engineering Department has reviewed this 

request and cannot recomend creeting » 
long-term parking on Woking Crescent. It is 
our opinion that it is feasible to widen the | 
driveway sufficiently to permit the parking | 
of an additional vehicle in the criveway. 
This would require wicening on both sides of : 
the driveway and the r2location 2° a small : 
driveway light. 


| 














(b) 


Multiple Family Residential Areas 





These areas have been selected from our files 
where 200% or less on-site parking is available 
or where a specific report request has been 
received. The Engineering Department feeis it 
would be appropriate at this time to consicer for 
the implementation program, only those areas 
which have less than 200% on-site oarking 
available or where specific requests have been 
received indicating problems exist cespite the 
fact that over 200% on-site parking exists. 


We are suggesting that developments having in 
excess of 200% parking and where no requests have 
been received be considered at a later date after 
the effectiveness of the program has been 
assessed and if requested at that time. We have 
no objection to an on-going addition of 
developments to the program where less than 200% 
on-site parking is available as these areas are 
brought to our attention subject to the 
implementation being feasible for that particular 
area, and on the assumption that these areas do 
not have reasonable potential for developiaent of 
additional off-street parking facilities. 


Maps of each location that will be discussed below are 
attached for reference of the areas to be exempted 
from the 3-hour parking limit. 


l. 


Letter October 25, 1982, to By-Law Enforcement 
from Peel Non-Profit Housing Corporation re 2250 
South Millway, Senior Citizens Home. 


The areas being recommended for long term on 
street parking are as follows: 


South Millway from 15 metres north of Collegeway 
to 15 metres south of the east/west leg of South 
Millway 


South Millway from 15 metres west of the 
north/south a of South Millway to 116 metres 
east of the west limit of South Millway. 


This long term on-street parking is being 
provided on one side of South Millway to respond 
to a request for this exemption from the Peal 
Non-Profit Housing Corp. in their letter of 
October 25, 1982. They suggest on-site carking 
does not exist to accommodate visitors who stay 
overnight at the senior citizens' hone. 
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5 The north-south section of South Millway 
| immediately north of The Collegeway is 4 lanes 
wide and can accommodate long term parking on the 
| west side across the frontage of the senisr 
| citizens home. The east-west section of Scuth 
Millway is 32° wide and can accommodate parking 
| on the south side adjacent to tne development. 
Since only the senior citizens' nome is ceing 
served by long term parking and there is no 
development on the opposite side 9f the rozd, 
| Single sided parking is being recommended. 
| 


| 2. Report Request 28-83 petition fron residents on 
: Townwood Court. 
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The area being recommended for long term on 
| | 7 street parking is as follows: 


Townwood Court " from 15 metres cast of wincwood 
Drive to 15 metres nortn of the south limit of 
Townwood Court. 


These townhouses have 200% on-site parking (1 
space garage and 1 in driveway), NCwever, on-site 
evaluation indicated an on-street parking oroblem 
and it is an ideal location to develop alxernate 
side parking. 


| | 3. 6680 Shelter Bay Road - letters from Audrey 
Partridge, Board of Directors of The Meadows 
Co-operative Homes Inc., Sept. 16/81, Jan. 8/82. 


6680 Shelter Bay Road 


Glen Erin Drive - west side from 15m south of 
Shelter Bay Road to a point 77m southerly 
thereof. South side of Shelter Say Road from 85m 
west of Glen Erin Orive to a point 30m westerly 
thereof. 
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A request is on record from the Meadows 
Co-Operative Homes Inc. for long term on-street 
parking for the following reasons noted in a 
letter from Audrey Partridge, September 16, 1981: 


- there are more than 2 vehicles per 
household, 


- it is necessary to use the garace for | | 
storage, | 


~ commercial vehicles: are brought hore. | 
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Although more than 200% off-street parking 
exists on this site, for the reasons stated | 
above there appears to be a need for 
additional off-site parking. COn-street long 
term parking can be accommodated on the 
south side of Shelter Bay Road across the 
frontage of Meadows Co-Op Hones, however, 
due to the need to post a 50' corner 
restriction and the existing bus stcp, only 
approximately 5 vehicles can be 
accommodated. Additional parking can be 
provided on the west sice of Glen Erin Drive 
across this site's frontage. Rush hour 
traffic volumes are not such at this time 
that southbound vehicles on Glen Erin Orive | 
would be severely impeded. At present, the 4 
west side of Glen Erin Drive between | 
Gananoque Drive and Derry Road, and the east | 
side of Glen Erin Drive between Shelter Gay | | 
Road and Gananoque Drive is used for long 
term parking for two of the existing sites ) 
where the three-hour limit has been exempted | 
and no problems have occurred in these | 
areas. It should be noted however, in the 
event that traffic volumes increase to the 
point where rush hour traffic is interfered 
with, a rush hour prohibition will have to 
be implemented Mon. to Fri. similar to the 
proposal for Goreway Drive, discusseo 
previously in this report. 


Memo to the Engineering Department from 
Councillor McKechnie, May 20/83 re Peel 
Condominium 3, 7440 Goreway Drive. 


7440 Goreway Drive, Peel Condominium No. 3 


The Engineering Department has reservations 
about allowing long term on-street parking 
on major multi lane roadways mainly for the 
reason of obstruction to traffic especially 
during rush hours. Major roads have been 
constructed with multi lanes to handle the 
increased traffic volumes in an expeditious 
manner and encumbering 1 lane would create 
increased accident potential, serious celays 
and hazards more so during peak conditions. 
In some instances there is a possibility of 
allowing long term on-street parking due to 
night time traffic volumes beinj 
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| 
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| 
(KX) 
significantly reduced and in this instance 
on Goreway Drive this possibility exists. | 
Since these situations present a different | 
problem, the hours of the permissive long 
term parking would have to be restricted to | 
night time ‘and weekends. We feel parking 
should be prohibited during the daytime 
especially during the peak hours. There may 
be instances where 3-hour limit parking can 
be permitted between a.m. and p.m. c2ak 
periods. In this case, the Engineering 
Department's recommendation would be to 
allow long term on-street parking from 7p.n. 
- 7a.m. and all day Saturday, Sunday and 
holidays while prohibiting parking at any i 
time on the west side of Goreway Drive and 4 
across the frontage of this development east | 
side between 7-9a.m. and 4-60.m. 
Monday-Friday. The standard 3-hour linit 
will remain in effect between 9a.m. and 
4p.m. Monday-Friday. | 


Report Request #235-82 parking problems on 
Jaquar Valley Drive initiated by Councillor 
L. Taylor. 


Jaquar Valley Drive 


The areas being recommended for long term on 
street parking are as follows: 

Jaquar Valley Drive from 15 metres north of 

Kirwin Avenue to 15 metres south of John 

Street. 


Alternate side parking is being proposed for 
this section of Jaquar Valley Orive. 


Alternate side parking can be providec an 
Jaquar Valley Drive within the limits shown. 
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| Kirwin Avenue between Hurontario Street and 
Dundas Street - request from Councillor 
| Taylor. 


vi 
> 
Co 
— 


| Parking is presently prohibited on the 
entire south and west sides of Kirwin Avenue 

| between Dundas Street East and Hurcontario 

; Street. It is proposed to permit long term 


on street parking in the following areas: 


west of Jaquar Valley Drive to a point 
55 metres east of Little Jonn Lane 
(excluding 15 metre corner prohipitions). 4 


| 1. South side of Jonn Street from 57 metres 
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2. East side of Littlejohn Lane from a 
point 15 metres south of John Street anc 
a point 73 metres southerly thereof. : 


3. North and East sices of Kirwin Avenue as 
’ shown on the attached drawing. it is 
proposed to prohibit parking adjacent to 
private accessess on Kirwin Avenue to 

maintain adequate signt distance “or 

vehicle existing from the oriveways. 
| Also parking will be srohisitec on the | 
west side of Littlejonn Lane on the ; 
opposite side from the cernitted long 
— parking to maintain two way traffic 
low. 


The permitting cf long term parking on 
Kirwin Avenue will have to be reviewed 
from time to time as traffic volumes on 
Kirwin Avenue increase. 
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Request #182-8&3 parking problems on John Street 
North (Port Credit) initiated by a contact by Mr. 
Veri to the Clerks Department anc a subsequent 
memo from the Clerks Department <o tne 
Engineering Department . 





The areas recommended for long term on street 
parking are as follows: 


John Street North from 40 metres north of 
Lakeshore Road West to 60 metres northerly 
thereof. 


We are not proposing alternate sice parkirg on 

John Street North since the road is 4 lanes wide 

which accommodates 2 driving lanes and 2 curbside 

parking lanes. Also there are an unequal nuTtber i 
of spaces in the opposing sides anc this does not 

lend itself to the establishment of alternate 

side parking. To maximize on-street parking we 

recommend both sides be exempted from the 3-nhour 

limit as illustrated on the plan. 


The following areas have been identified from tne 
list of approximately 50 locations prepared Sy 
the Parking Control Section and reviewed by the 
Engineering Department. 


Inverhouse Drive/Lushes Avenue 


The recommended areas for long term on street 
parking are as follows: 


Inverhouse Drive from 65 metres south of 
Lakeshore Road to 85 metres nortn of Bonnyzece 
Drive. 


Lushes Avenue from 15 metres west of Inverhouse 
Drive to 7 metres east of the west limit of 
Lushes Avenue. 
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| 
Alternate side parking is proposed with one Side 
: permitting parxing between 7p.m. and 7a.m. while 
»\ the other side is prohibited between these same 
| hours so that two way traffic can be maintained. 
The reverse sityation will take olece during the 
hours of 7a.m. and 7p.m. thus creating the 
alternate side long term on-street OarKxing. This 


alternate side parking will be effective 7 Gays a 
week. 


ee ee ee 


The attached plan and legend indicates the times 7 
and sides parking will be permitteg and ‘| - | 
prohibited. 4 


b) Winding Trail from 50 metres west of Dixie Road 
to Silver Spear Road (south side only). 


This area of Winding Trail is a candidate for 
one-sided parking only due to the park on the 
north side. We propose an exemotion to tne 
3-hour limit in the area indicated on the plan. 


Existing 'No Parking Anytime’ signs exist on the 
park side (north) to keep this area clear 90° 
| parked vehicles for safety purposes. ‘nis rules 
out establishing this area as alternate side 
parking. 
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Cc) Mississauga Valley Boulevard from 60 metres north 
of Elm Drive to 30 metres west of Cooksville 
Creek (east & south sides) 


Since the areas defined as Oroblem locations for 
on-street parking are on the south and east sides 
of Mississauga Valley Boulevard, we do not feel 
alternate side parking is required. Many 
on-street spaces can be provided in the 
illustrated area on one side which should meet 
the demand for long term parking. 


Furthermore, the width of the road b2ing 4 lanes 

and the fact that only developments on the south 

and east side of Mississauga Valley Soulevard are . 
being accommodated for long term on-street 
parking suggests that alternate side parking 

would not be appropriate in this area. 
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d) Westminster Place from 25 metres north of 
Rathburn ®9ad East to 15 metres rortherly 
thereof, then from a point 70 metres rorth 


of Rathburn Road East to a point 45 metres 
northerly thereof. 


A similar problem exists at the Senior 
Citizens’ Home on Westminster Place for 
accommodation of long term cn-street 
parking. The road width is sufficient to 
allow long term on-street parking across the 
frontage of Westminster Place and one-sicec 
long term on-street parking is beinc 
recommended. The Engineering Cspartve rt nas 
no objection to the provision of lona term 
parking on Westminster Place as illustrated 
on the attached plans. 


e) Darcel Avenue from 15 metres north of Etude 
Drive to 120 metres south of Celaport Orive 
(west side) 


Alternate side parking is not practical in 
this area since the east sice of Darcel 
Avenue has single family cwellings on the 
east side therefore one siced leng tern 
parking is proposed. 


The width of the road is the standard local 
street width of 28' and can accommccat= 
parking on only one side so as to allow two 
driving lanes. 


(ii) Permit Parking - It is suggested tnat the area 
or the per parking experiment oe Williamsport 
Drive on the north side of south leg from a soint 
117 metres west of Havenwood Drive to a paint 274 
metres west of Havenwood Drive on the south sice 
of north leg. 


The area is adjacent to numbers 1335, 1395 end 
1455 Williamsport Drive which exhibited the 
provision of lowest on-site parking (115%). 
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The area is outlined in the attached sketch. Qs 
noted in the sketch, the inside of tne curve is 
being proposed for the exemption of the 3=nour 
Parking limit by permit since it abuts the 3 
addresses on Williamsport where the on-site 
parking problem exists. while it has not 
generally been the practice to allow Sarxing on 
the inside of curve for sight line purposes, the 
Engineering Department feels in this instance 
there is only 1 driveway affectec Sy tne curve 
and prohibiting parking in the vicinity of tne 
driveway will improve sight lines for exiting 
motorists. We also propose to srohibit parking 
at anytime around the outside of the Curve so 
that two way unobstructed traffic can ne 
maintained and to paint an offset centre line to 
Quide motorists around the curve. 


"No Parking’ signs exist on the north sice of the 
south leg of Williamsport and the north size of 
the north leg of Williamsport. The Signing will 
have to be adjusted to prohibit parking on the 
outside of the curve and allow long term parking 
on the inside of the curve. 


The portion of Williamsport Drive adjacent.to No. 
1335, 1395 and 1455 can accommodate 49 scaces. 

It is recommended that an area to accomnocate 30 
permit parking spaces be established initially 
with the remaining area having a 3-hour limit. 
This number of spaces May Nave to be expanced if 
the demand requires. To prevent haphazara 
Parking and to ensure that all spaces will e 
he we recommend the painting of the 
stalls. 


In instituting a permit parking system we fee) 
that the rules of the game should be Clearly 


established and suggestions in this regard are 
listed below: 


(a) Permits will be issued only for the number 
of spaces available on the roadway within 
the limits of the exempted area on a 
first-come, first-served basis. 
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| has been allocated, waiting lists by ((V) 
| priority of date will be maintained ara 
| permits will be issued in date orcer as 

: space becomes available due to cancellations 

b) A permit shall be issued to any owner or 

; tenant of the premises who actually resides 

| in said permises, provided in the opinion of 


ee tte ee a ee 


| the Commissioner, there is no Sarking space 
| on the land where the owner or terant 

| resides and provided tnat where there is 
parking space on the land where owner or 
tenant resides, such parking space is nct 
available to said owner or tenant and 
provided no more than one parking scace 
shall be assigned to any owner or tenant. 


C) Where there are parking spaces remaining 
after satisfying the provision of subsection 
(b) additional parking spaces shall te 
assigned to any owner cr tenant who actually 
resides in said premises ano there is no 
parking space located on the land where the 
Owner or tenant resides. 
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7 d) Permits will be issued only for passenger 

| vehicles and vans or light trucks whicn are 

: the sole vehicle for family transsortation 

| and for the licence plate of the vehicle to 

i the owner (no permits will be issued to 

. vehicles used for commercial or recreatiscn 
Purposes). Any vehicle for which a permit 
is issued must not exceed 17' (5.2m) in 
length. 
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e) Permits will be issued semi-annually and 
will become due for renewal on January 1, 
and July l. 


The Engineering Department will mail all 
permit holders a renewal application card to 
the address on the current file. This 
application card, -correctly completed should 
be returned by mail with pre-payment before 
the next permit parking period besins. 
Failure to renew a permit promotly may 
result in an existing permit holder deing 
displaced by a new applicant from the 
waiting list. 


f) Permit fee will be $10 per month cayeble in 
a lump sum for the forthcoming =- snth 
period or portion thereof depenunt upon the 
time of application. 
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g) Permit fee shall be non-refundable unless 
cancelled by the Corporation. 


h) Permits are not transferable from one 
vehicle to ‘another and are valid only for 
the vehicle and licence for which it was 
issued. A new permit must be applied for if 
a new vehicle is obtained. 


i) Permits must be affixed to the lower left 
hand driver's side of the permitted 
vehicle's windshield. Permits are ef*ective 
as soon as appropriate signs are erected on 
those streets authorized by Council. 
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j) When a permit is issued on a street name 
basis, subject to existing traffic 
regulations, permit holders may park only on 
authorized and signed sections of that 
particular street. 


k) Those who have been issued permits must obey 
existing parking and/or stopping regulations 
i.e. No Parking and/or No Stopping signs, 
and other unsigned parking regulations such 
as: 
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No parking within 1 metre of a private 
entrance or driveway; no parxing witnin 3 
metres of a fire hydrant; no parking within 
2 metres of the end of the curb radius at an 
intersection. 


1) Only permit holders are permitted to park 
within the area designated for permit 
parking during the times indicated. 


m) A permit may be revoked by the Corporation 
without refund after 14 days Notice to the 
permit holder should any vehicle be in 
disrepair and leaking oil or other fluids 
such that deteridration of the road surface 
may be caused. 
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| , ‘COMMENTS: (continued) rf 


(i) On-Street Parking 


With respect to the system of alternate, 
| Single and double side long term on-street 

| . parking, these can be instituted in short 
order subject to approval of the necessary 
by-law amendments and provision of signing. 


) 
In conjunction with the new locations being 
| submitted for approval of long term 
; on-street parking, the Engineering 
Department recommends that all existing 4 
areas where the three hour maximum limit has 
been exempted be incorporated into tne new 
system of exemptions with appropriate 
signing so that consistency can be 
maintained on a City-wide basis. Each of 
the existing locations which have teen 
exempted from the maximum 3 hour limit are 
one-sided at present and it is proposed to 
maintain the current set-up for each , 
location and sign them similar to the other 
) locations being proposed for one-sided long 
| term on-street parking. The implementation | 
by-law will contain the necessary amendments 
to effect this change. 


(ii) Permit Parking 


The finalizing and setting up of a permit 
parking system will take a veriod of time 
subsequent to the approval and adoption of 
this report by Council. 
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It suggested that the residents and tenants 
of the properties affected be advised of the 
proposed permit parking system and that the 
| permit parking system will be implemented as 
of June 1, 1984. 
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Special forms will have to be made up, and 
attempts will be made to computerize the 
: system similar to the system used by the 


: 
| 
! City of Toronto. Since this is an 
i experimental system and no one knows at this 
time whether it will »e maintained, extended 
or discontinued, it may be advisble co 
proceed with a manual system i- 
| | administration costs will be less with a 
| | manual operation. 
ese 1S ere 
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The nece:sary by-law to implement the 
permit parking system as well as to provide 
a new fine for unauthorized parking in the 
permit parking zone will also have to be 
prepared if the permit parking system is 
subsequently approved. 


; 

| (iii) Staffing 
We have also been asked to comment on | | 
| | 
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a system of alternate side, single anc 
double sided long term on-street parking 
and permit parking. At the dresent tine f 
existing staff will handle the , 
implementation of the parking systens and | 
if a permit parking system will be expanded 
in the future we foresee that at least one 
additional staff member will be required to 
administer the program. We do not see at 
this time that 100% of that oerson's duties 
would be required for permit parking. The 
balance of time will be dedicated tc other 
traffic engineering duties for which there 
| is a present need. 

With respect to possible additional staff 

required by parking control, the Commissioner of 

Building should review and comment on that 

subject. The appropriate by-laws to implesent 

alternate and single/double sided long term 

on-street parking as well as permit parking are 

attached for approval subject to tne adoption of 

this report. 


| staffing requirements for implementation of 


———— or eee he rr ee ee we . 
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It is essential that the parking de controlled 5y 
by-law enforcement in order to assure that the 
proposed program is effective. 
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Plowing »perations in either areas of permit 


Parking or long term on-street Parxing will be a 
problem with the Plowing in cf parked cars. The 
City cannot get involved in assisting the owners 
to get cars dug out after major plowing 
operations.. 
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RECOMMENDATIONS: 1. That long term on-street parkirg be 
permitted on the following streets: 
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(a) South Millway - single sice long term 
parking 
| (b) Townwood Court - alternate side long 
| | term parking 
| | (c) Shelter Say road/Glen Erin Orive - 
| | Single side long term parking | 
(d) + Goreway Drive - Single side long term 4 
parking 
(e) Jaquar Valley Drive - alternate side 
long term parking 
(f) John Street - one side long term parking 
(g) Kirwin Avenue - east and north sides 
(h) John Street North - doubl2 sided long 
term parking 
(i) Inverhouse Drive and Lusnes Drive - 
alternate sice long term parking 
| (j) Winding Trail - single side long term 
| parking 
(k) Mississauga Valley Boulevard - single 
| Side long term parking 
(1) Westminster Place - Single side long 
term parking 
7 (m) Oarcel Avenue - single side long term 
Parking 


2. That long term on-street Parking not be 
implemented on Franconia Brive. 


3. That long term on-street Parking not be 
implemented on Woking Crescent. 


Parking be -developed on Williamsport Drive 
east and north side from a Noint 117m (384 
feet) west of Havenwood Orive {south leg) to 
a point 30 metres (100 feet) south of 

| : Gulleden Orive in accordance with the 

| following criteria: 
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| 
| 4. That an experimental Program of sermit 
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a) Permits wi)! be issued only for tne nurber of 
Spaces available on the ToaGway within tne 


limits of the exempted area on a first-cone, 
first-served basis. 





Street, 
has been allocated, waiting lists Sy priority 
of date wil) be maintained and permits wil) 
be issued in date order as space becomes 


available due to Cancellations. 


When all Space in an area, or on a 


b) A permit Shall be issued to any Owner or 
! tenant of the premises who actually resides 
| in said permises, provided in the opinion of | 
the Commissioner, there is no parking sosce 4 
on the land where the owner or tenant resides 
and provided that where there is parking 
where owner or tenant 
ing space is NOt available 
to said owner or tenant and Droviced ro more 
than one Parking space shal] d€& assigned to 
any owner or tenant. 


C) Where there are parking spaces remaining 
after Satisfying the Provision of subsection 
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d) Permits wil) be issued only for Passencer 
vehicles and vans or light trucks whicn are 
the sole vehicle for family transsortation 
| 7 and for the licence plate of the venicle to | 
the owner (no permits will be issued to 
vehicles used for Commercial or recreation 

Purposes). Any vehicle for which a permit is 
| issued must not exceed 17° (5.2m) in length. 


€) Permits will be issued Semi-annually and wil] 
become due for renewal on January 1, ang July 
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h) Permits are not transferable from one vehicle 
to another and are valid only for the venicle 
and licence for which it was issued. 4 new 
permit must be ‘applied for if 4 new vehicle 
is obtained. 


| i) Permits must be affixed to the lower left 
hand driver's side of the permitted vericle's 
) windshield. Permits are effective as soon as 
| appropriate signs are erected on those 

| : streets authorized by Council. 


: 
| é g) Permit fee shall be non-refundable uniess | 
cancelled by the Corporation. | 
; 


| oa | j) When a permit is issued on a street name { +] 
| basis, subject to existing traffic 

regulations, permit holders may park Ssnly on 

authorized and signed secticns of that 

particular street. 


k) Those who have been issued permits must one 
existing parking and/or stopping requlaticns 
i.e. No Parking and/or No Stocpsing sisns, and 
other unsigned parking regulations sucn as: 


No parking within 1 metre of a private 
entrance or driveway; no parking within 3 
metres of a fire hydrant; ao parking within 2 
metres of the end of the curb radius at an 
intersection. 


1) Only permit holders are permitted to park 
within the area yi ee for permit parking 
Guring the times indicated. 


m) A permit may be revoked by the Corporation 
without refund after 14 days Notice to the 
| ; permit holder should any vehicle be in 

| disrepair and leaking oil or other fluigs 
| such that deterioration of the road surface 
| may be caused. 
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| 5. That the owners or tenants of numbers 1335, 
1395 and 1455 Williamsport Orive oe advised 
| | of the proposed implementation of a perrit 
parking system for their area commencing on 
| June 1, 1984, in accordance with the terns 
and conditions approved by Council. 


| 
! 
| 
i 
' 
: 6. That a follow-up report be precared Gy the 
: Commissioner of Engineering and Works after 
the completion of twelve months of oceration 
commenting on the effectiveness of the 
experimental permit parking system on 
| Williamsport Drive and whether permit oarx<ing 
| | throughout the City should be exsanged, 
| | maintained or removed. 
| 
’ 
| 


7. That the Commissioner of Building be 
requested to comment on staffing requirenents 4 
for enforcement of the experimental permit | 
parking system together with the expansion of 
the exemptions to the 3-hour parking limit if 
approved. 


8. That funds in the amount of $5,000.06 for the 
supply and installation of tne necessary 
signs and posts for the long term oarxing 
(one side, both sides, alternate sides) as 
well as the permit parking be srovided fcr in 

the 1984 Current Budget. 


| 
| 
: 
| 
| 
| 
i 
} 
| 
9. That the attached draft by-law to implement 


long term on-street parking amencing by-law 
444-79, aS amended be approved. 










Ww. P. Taylor, P. 
Commissioner 
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City of Toronto © 
Public Notice © | 
Special Evening Meeting 7 
Front Yard Parking And 
Permit Parking 

Notice is hereby given that the City 

Services Committee, at its special eve- 

ning meeting to be held or Thursday, 

December 6, 1984,’ at 7:00: Bats in 

Committee Room No. 3, City Hall, will 

hear further representations. in respect 

of recommended changes to the cur- 
rent front yard parking and driveway 
widening by-laws, as follows: 

(a) Coexistence of Front Yard Parking 
and Permit Parking; : 

(b) Polling procedures; 

(c) Front Yard Parking and Driveway 
Widening Parking at other than 
right angles to a dwelling; - . 

(d) Parking in front of the main front 

~ wall of a house; and 

(ce) Legalizing parking on an existing 
driveway that no onger leads to a 
legal on-site parking Space. 

Copies of the report (June 7, 1984) 

from the Sub-Committee on Front 


Yard Parking and Permit Parking 
may be obtained by telephoning 947- 
7030. 
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Interested persons, Groups, and organi- 
zations are requested to inform the 
SA Clerk’s Department (947-7030) by 
4:30 p.m. on December 9, 1984, if they 
_wish to make representations on this 
Ruy V. Henderseun 
City Clerk 
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FRONT YARD PAVING 
ET AEENG 


le That the property not have any other form of off-street parking 
available; 


| 2. That 252% of the neighbouring properties indicate support 
& for including their 


Street in the Front yard Parking By-Law; 
) 


3% That the side of the Street proposed for front yard parking : 4 
not be previously approved for permit parking; 


4. That a parking area can be accommodated cle 
: 


ar of City-owned 
; trees, utility poles, fire hydrants, etc.; 
: 


Dis That sufficient Space exists to 


of the sidewalk and three feet clear of the main: front wall of 


the house. (These measurements were amended to one foot clearance 
by City Council on September 19, 1983), and 


park a vehicle three feet clear 


6. Various specific criteria re 


garding parking clear of windows, doors 
| ; etc. of the house. 
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: APPENDIX 3 
CRITERIA FOR DRIVEWAY WIDENING 
LE ERAL WIDENING 
| (a) the driveway must be under eight feet in width between 
adjoining buildings; | 
| 4 (b) that sufficient space exists to park a vehicle one foot clear 
; of the sidewalk and one foot clear of the residence; and 
| ; ; | ij 
(c) that proper clearance is maintained from City-owned trees and [ . 7 
: other appurtenances. 
There are no polling requirements or permit parking deprivation hearings 
inasmuch as existing curb ramps are used. 
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bl 
. 
| 
: | 
alias . 
| 
| ae ae 


: 
* 








SS 
. ee 
it apieemataaiaaaniaiee _—— oOo 


Ld 

| 

; 

| 
sie — 


c 
oO . 
Fron at” 


-  — 
| M Pile: 11 141 00045 
| A ‘: MEMORANDUM 13 211 00003 


Chairman and Members of 4368 William P. Taylor, P.Eng., 
ni i a ee From 
HINO S One 

| Dept. Operations and Works Committee. . eh ~~~ Engineering and Works Dept. 
a | 

| May 30, 1986. 

JUL 9 1966 
OPERATIONSWORKS_"e>__9 906 


COMMENTS: The Engineering Department is in possession of the following requests 
for extended on-street and permit parking. | 


Public Works Request No. 132-85 ~ Corkstone Glade 
General Committee Request No. 280-85 - Mississauga Road 
° ° = . 1-86 - Carillion Avenue 


os . ° " 192-85 - Brookhurst Road 
Councillor Skjarum's office ~- Gripsholm Road 
Councillor Taylor's office ~ Meadows Boulevard 
Councillor McKechnie's office - Brandon Gate Drive 
Councillor Southorn's office - Bow River Crescent 


All of these requests have been grouped into this report, but have 
been evaluated on an individual basis. 


| SUBJECT: Requests for extended on-street and permit parking. 
; 

i 

| 

| 

| 
Each request has been evaluated based on the criteria which was 
approved by Council at its meeting of May 14, 1984; extended 
on-street parking will only be considered in developments where the 
individual unit has less than two on-site parking spaces (200% 
parking) and cannot develop additional on-site spaces, 


(a) Request No. 132-85 - Corkstone Glade 


' 
| 
H 
| 
| 
| 
| ORIGIN: Engineering and Works Department 
Petition from Mrs. M. Schiza, 1649 Corkstone Glade: 


on-street parking on Corkstone Glade. This roadway is a local 
residential street with an 8.5 m width that could support one-side 
parking. Currently parking is permitted on either side for a maximum 
of 3 hours. The neighbourhood is a mixture of single and 
Semi-detached homes, all with garages and driveways. 


All units have a minimum of 2 parking spaces (200%) consisting of a 
garage and driveway, while approximately 60% of the units parking, 

and most could expand driveways if necessary, Corkstone Glade would 

not be considered eligible for extended on-street parking. 
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| Mrs. Schiza, on behalf of the residents, has requested extended 
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(b) Request No. 280-85 - Mississauga Road | \ y 
Petition from mr. Robert Gelineau, 34 Mississauga Road, #3. 


Mr. Gelineau, on behalf of the area residents, has requested 
extended parking on the boulevards adjacent to their Properties on 
Mississauga Road, between Lakeshore Road and Front Street North. 


Boulevard parking is currently permitted for a maximum of 3 hours 
unless otherwise Signed. 


This section of Mississauga Road consists of a mixture of 
residential, Single family as well as a number of 2, 3 and 6 plex 
apartments, and a number of commercial establishments. 


Our review indicates that approximately 65% of the residential units 

Supplied 200% or greater on-site parking. Of the remaining, Parking 
availability varied from 0% to about 150%, with the least parking 

Supplied for the apartment units. There appeared to be very few “J 
units where driveways could be expanded. ; 


In view of the on-site parking shortage, we do recommend that 
portions of the boulevards be approved for extended parking. 
However, due to potential sight distance problems with respect to 
the many driveways and roadways intersecting Mississauga Road, at 
this time we can Only approve two locations; on the west side 
between a point 35 meters north of High Street and a point 6 meters 
south of Park Street, and on the east side between a point 22 meters 
South of Front Street and a point 40 meters south thereof. 


We would also like to point out that extended on-street parking is 
available just east of Mississauga Road on Peter Street North, and 
On Park Street West, for those who require it, 


(c) Request No. 1-86 - Carillion Avenue 
Petition from Mr. Ian Armstrong, 3347 Carillion Avenue. 
On behalf of the residents of Carillion Avenue, Mr. Armstrong has 
requested the implementation Of permit Parking on this roadway. 
In our report to Public Works which is on this agenda, this 
i 


department recommended against permit parking in Missis 


Sauga, and 
therefore have evaluated this request as extended on 


“Street parking. 


Carillion Avenue is an 8.5 meter local residential street which can 
Support one-side parking. Currently Parking is permitted on either 
side for a maximum of three hours, Housing on this roadway is 
Strictly Semi-detached, some with abutting driveways, some with 
garages, and some with car ports. All of these units supply a 


Many driveways appear to be expandable for additional on-site 
parking, although some, due to grade, could Perhaps be somewhat 


Since all units Supplied at least 200% on-site parking, and since 
many are considered to be expandable, we do not recommend this 
roadway for extended (or permit) parking, 
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| vy \ (d) Request No. 192-85 - Brookhurst Road. 
. Petition from Mrs. D. Lutz, 2477 Brookhurst Road. 
| ’ : 
| Mrs. Lutz, on behalf of the Brookhurst Road residents, has requested 
extended on-street parking on Brookhurst Road. 


Brookhurst Road is an 8.5 meter local residential street consisting 

of single and semi-detached homes. Parking is permitted on either 

side for a maximum of three hours except where prohibited (north 
Side between Bostock Crescent and Lewisham Drive). 


The results of our review indicate that all driveways supply a 

minimum of 200% on-site parking, and that many were long enough to 

accommodate three or four vehicles (300-400%). Although the 

majority are abutting pairs, some driveways could be expanded 

without significantly encroaching on the front lawns. In view of | , 4 
the above, we cannot Support extended parking on Brookhurst Road. -. 


(e) Request through Councillor Skjarum's office - Gripsholm Road 
Petition from Marnie Thorns, Shipp Corporation, 


Ms. Thorns, on behalf of the residents of Gripsholm Road, has 
requested extended parking on Gripsholm Road. 


Gripsholm Road is an 8.5 meter local residential roadway and can 

Support one side parking. Currently parking is permitted for a 

maximum of 3 hours on either side. The area consists of 
semi-detached homes on the north side and a three building 
townhouse/condo development on the south side. 


The petition was signed primarily by those residents of the 
townhouse development. All of the semi-detached units Supplied a 
minimum of 200% on-site parking. 


During our review of the townhouse development, the superintendent 
advised that the buildings have a total of 60 units ana 96 parking 
Spaces, (160%), and no visitors parking. While many of the units 
have more than one vehicle, only 95 of the 96 Spaces have been 
spoken for. This indicates that extended on-street parking would 
only be used by visitors, or tenants not wishing to utilize the 
available on-site parking. 
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Although this development supplies less than the 200% requirement, 
the one vacant on-site spot indicates that extended on-street 
parking is not required. Visitors wishing to park may do so on the 
roadway for up to three hours. 


ece/4 ! j 


. ~--20 - 
sen tee + emer ee 
Se ee 


. , 
Ee 











Ae OR ee a EE Hee eet 


LEE NE Ne ET ee — <= = = ome 
TT A tt a te 
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(f) Request through Councillor Taylor's office - 
Meadows Boulevard. 


Councillor Taylor has requested an investigation into the 
feasibility of implementing permit parking on Meadows Boulevard 
north of Rathburn Road. In view of our position with respect to 
permit parking this will be evaluated in terms of extended on-street 


parking. 
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We have investigated all residential development in the surrounding 
area and found that all units have at least 200% on-site parking. 


All units of the Forestview Village Condominium development have a 4 
garage and one driveway space (200%), while all the single and | 
semi-detached units fronting on Rathburn Road on on Kelvedon Mews 
have large garages and driveways and far exceed the 200% on-site 
requirement. 


As previously outlined, this department does not support the permit 
parking program. With respect to extended parking, since all units 
in the area have a minimum of 200% on-site parking, we do not 
support its implementation on Meadows Boulevard. 


: 
: (g) Request through Councillor McKechnie's office - | 
3430 Brandon Gate Drive. 


Councillor McKechnie has requested an investigation into the 
feasibility of implementing extended on-street parking on Brandon 
Gate Drive between Catalpa Road and Goreway Drive. Apparently the 
Board of Directors of P.C.C. #64 at 3430 Brandon Gate have 
identified an on-site parking shortage. 


Based on our review, each of the 32 complex units supplies 200% 
on-site parking, as each unit has a garage and driveway space. We 
| | did note however, that there was little room for driveway 

; expansion. In view of the 200% on-site parking availability, we do 
| ' not recommend on-street extended parking. Further, due to the road 
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bend in Brandon Gate Drive and the proximity of this development to 
the intersection of Goreway Drive, we definitely would not support 
extended on-street parking in this area. 


(h) Request through Councillor Southorn's office - 
98 FPalconer Drive. 


Councillor Southorn has requested our review of the parking 
situation at address #98 Falconer Drive, in terms of deficiency in 
on-site parking. 


—_—_ 


This development, consisting of townhouses fronts primarily on Bow : 
River Crescent, an 8.5 m residential roadway. There are 77 
townhouse units within the complex which lack individual garages and | 
driveways. There are approximately 120 parking spaces of which 

about 25 are marked for visitor parking. It is our estimate that 

there are approximately 1.3 spaces (130%) per unit. 
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v \ Since the on-site parking is shy of the 200% criteria used currently 
for evaluation, and since there does not appear to be available 

tf space on-site for parking expansion, we therefore recommend that 
extended on-street parking (12 hour maximum) be implemented on the , 


north side of the north leg of Bow River Crescent between Falconer 
Drive and the west complex limit. 


There is currently a listing within By-Law 444-79, as amended, which 

prohibits parking on the north side of Bow River Crescent, however 

signs are not in place. It is our opinion that this roadway could 

comfortably accommodate the one-side extended parking, provided that 

parking is prohibited within six meters each side of the driveway. 

This will eliminate potential sight problems for those exiting the 
| 
| 


driveways. 


RECOMMENDATIONS : 


1) That extended or permit parking not be implemented on 4 
Corkstone Glade, Carillion Avenue, Brookhurst Road, Meadows 
Boulevard and Brandon Gate Drive, as our investigations 
indicated that 200% on-site parking, generally with room for 
expansion, is available. 


2) That extended parking not be permitted on Gripsholm Road even 
though on-site parking is less than 200%, since the existing 
on-site parking is not totally utilized. 


3) That extended parking for 12 hours maximum be permitted on 
the north side of the north leg of Bow River Crescent between 
a point 15 meters west of Falconer Drive and the west limit 
of the development. In conjunction with the above, in order 
to avoid any potential sight distance problems at the 
development driveways, it is recommended that parking be 
prohibited 6 meters either side of these driveways. 


4) That extended parking for 12 hour maximum be permitted on the 
west side boulevard of Mississauga Road between a point 35 
meters north of High Street and a point 6 meters south of 
Park Street, and on the east side boulevard between a point 
22 meters south of Front Street and a point 40 meters south 


thereof. 


5) That the applicants be advised of these results. 









William P. Taylor, P. 
Commissioner, 
Engineering and partment. 
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To Chairman and Members of 


From William p, Taylor, P.Enq,, 

: 

i 

| — Operations and Works Committee. Dept. Engineering and works 
a ie a 


SRS Seesnonnonenne ee 


June 24, 1986. 
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Request for Report - No. 146-86. Parking - 


Beacon Lane and 
| Sawgrass Crescent. - and No. 140-86 


SOURCE: Council - June 9, 1986. OPERATIONS/WoRKS JUL 9 1986 


reviewed traffic conditions on 
nt recently with Councillor p. 
parking congestion associated with two 


= — — “ 


COMMENTS: The Engineering Department has 
Beacon Lane and Sawgrass Cresce 
Culham due to on-street 


AS I2 athletic fields. 


Our review indicated that "Sawgrass Park", located off Sawgrass 
Crescent, has available parking at St. pavid of Wales Separate 


School off Rathburn Road. However, during times of heavy park 
F-o 6. OF OL usage overflow parking occurs on Sawgrass Crescent and Beacon 
Lane (west of Perivale Road). 


In order to help clear this 
on-street congestion the Engineering Department has recommended 
restricting parking, anytime, on Beacon Lane through the 


numerous curves, Also, on Sawgrass Crescent parking would be 
restricted from 8:00 a.m. - 9:00 p.m. Thursday to Sunday, on 
both sides, adjacent to the park. It is felt that these 
prohibitions will help decrease the traffic hazards associated 


with parked vehicles at these two locations and have minimal 
impact on local residents, 


"Creditview wWoods* Park, located 
Lane and north of Rathburn Road, 
| | parking as yet. It is our unders 
| use school board parking faciliti 
. the park is developed. However, until this occurs park users 
park their vehicles on both sides of Beacon Lane and on 
Rathburn Road. The problems associated with this are 
numerous, Residents have complained about litter, alcohol 
consumption, picnics on City boulevards, washroom requests of 
the residents, etc. These particular problems have been 
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between the east leg of Beacon 
has no available on-site 
tanding future plans are to 

es when the site adjacent to 
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addressed to the area Councillor, p. Culham, by Ian Scott, 
Commissioner of Recreation and Parks. 


ow = -_-: 


Parking concerns we feel can best be dealt with by a 

restriction in the bulb of the cul 
| total prohibition would also limit 
| to the local residents. 


-de-sac on Beacon Lane. A 
the use of on-street parking 


Parking on Rathburn Road, at this time, does not represent any 
problems as it is a four lane collector roadway with low 

volumes, However, if in the future park 
vehicle conflicts becomes a potential ha 
prohibition would have to be looked into 


ing continues and 
zard, a parking 
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| The Engineering Department and Councillor Culham feel that | 
these proposed parking prohibitions are the minimum measures . 
that can be taken at this time, that would have the most 
benefit and the least impact on the local residents. This 
area will be monitored by this Department over the summer 

| months and any future complaints we, Or the Councillor's 
office, receive can be reviewed under their own merit at 


that time. 


That "No Parking, Anytime’ signs be erected in the 
cul-de-sac at the east leg of Beacon Lane under the 
' general provisions of Traffic By-law 444-79. 


RECOMMENDATIONS: 1. 









2. That 'No Parking' signs be erected on both sides of 
Sawgrass Crescent adjacent to Sawgrass Park from +) 
8:00 a.m. to 9:00 p.m. Thursday to Sunday, under the 
general provisions of Traffic By-law 444-79. 


3. That a by-law be enacted to prohibit parking on Beacon 
Lane from a point 48 m west of Perivale Road (north 
intersection) to a point 38 m south westerly thereof. 


Also, from a point 108 m westerly of Perivale Road 
(north intersection) to a point 95 m southerly thereof. 
intersection) to a point 35 m north westerly thereof. 


4. That the Recreation and Parks Department review their 
current requirements for on-site parking at "creditview 


woods" Park. 
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William P. Taylor, P. 
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Also, from a point 44 m west of Perivale Road (south | 
j 
Commissioner, 





OLE LO LL ET A CT TE Nt EE ett ye tt tt 
_—— = ae eh ee 
me 
Ql = 
—-— 


| 
' 
... 









HI GHWA’ 























| : Saw * 43M-506 | 
| wt @3M-422 a :. BEACON” P| 
| | 
| 
= : 
| = ) 
| tay O& 
=s 
~- © 
) mS | 
| ou | 
| | 
| 5 o us | 
| > TawOOD OR” WESSENGER 
MEADOW DR, | 
; 
| | 
| | = : 
| | : 
| CITY OF MISSISSAUGA | 
| | ENGINEERING DEPT. | 
| TRAFFIC SECTION 
| | | 
es] | 
ce | a4 
| | 
ee | 
| _ — —_——— —_---——. — | 
| 
| +a Ros Tae la as =r a atitaaas aiasiaiais ; nate 
| | 
| 





-—-» 


Pile: 11 141 00045 
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11 161 00011 
13 111 00008 
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Chairman and Members of 





William P. Taylor, P.Eng., ) 
To F 
rations and works Committee, Engineering and works Dept. 
_ Ope LS 7 Gore g g P | 
a | 
: F.06.0f02 June 23, 1986. : 
operationsworxs_%UL. 9 wag | 
| | 
SUBJECT: Parking/Stopping of private motor vehicles in Transit bus . 
stops. 4 | 
SOURCE: Engineering and Works Department, 
COMMENTS: The Engineering Department has been advised that private 


motor vehicles, and commercial trucks, are parking and 


unloading goods while within the limits of the Transit bus 
Stops, obstructing Transit vehicles, 


Under the existing General Provisions of Traffic By-law 

444-79, only parking can be restricted at bus stops while 
Still legally allowing the Transit busses to stop. 
Unfortunately by restricting only parking, this still allows 

vehicles other than Transit busses to park temporarily for 
the purpose of, and while actually engaged in, loading and 
unloading of merchandise or passengers, 


Therefore, the attached by-law amendments h 


ave been prepared 
to prevent any vehicle, other than a Missis 


Sauga Transit bus 
Or school bus, from parking or stopping in a designated bus 
loading zone. the erecting of prohibitive Signs will only 
be required in problem areas, 


RECOMMENDATION: That a by-law be passed to prohibit any vehicle, other than 


: 
' 
i 
! 
! 
| 
| 
| 
a Mississauga Transit bus Or school bus, from parking or 
Stopping in a designated bus loading zone, 
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William P. Taylor, Pp 
| Commissioner, 
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To Operations and Works Committee From __A- Franks 


Commissioner 
Dept. Buildin Zoning & Licensin 














LLG0 oman... 2... 


ahiaie June 19, 1986 
REQUEST NO.: 126A-86 


CLERKS FILE NO.: L.07.01 


SUBJECT: Enforcement of "No Smoking" By-law in Eating Establishments. 
ORIGIN: Operations and Works Committee - May 14, 1986. 


COMMENTS : Sub-section 24(1) of By-law #445-79, namely, a by-law 
respecting smoking, states that: 


| 
| 
| "No Smoking" areas may be designated by the proprietor 
of a restaurant in any areas except that in which 
| smoking is already prohibited by Order of the Fire 
| Marshall or by any other act, order, regulation 
or by-law. 
Under sub-section 24(2), the by-law states that: 
A "no smoking area" is designated by the proprietor, 
| under sub-section 1, when he posts in a prominent 
| 
/ 
; 
; 
; 


location a sufficient number of no smoking signs in 
the form prescribed by section 35. 


ee ee ee a mee mee ct ee . 
. 


Furthermore, under section 25, the by-law states that: 


No person shall smoke in an area designated as "No 
Smoking" under section 24 of this by-law. 


The by-law is worded in such a way that it does not make the 
| designation of "no smoking areas" in a restaurant mandatory, 
| : unless it is required by the Fire Marshal or other act or 

regulation for other specific reasons. It is, therefore, 

the proprietor’s choice to whether or not set aside a non 
smoking section. 


Continued..... /2 
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| 
| 
| | COMMENTS CONT'D: The By-law, on the other hand, restricts smoking in areas 
| which have to be attended by the non smoking public by 
| virtue of their personal business needs. Examples of these 
areas are retail shops, service counters within any Municipal 
| office or building, banks or financial institutions, hospitals, 
elevators and escalators, service lines, reception areas and 
| school buses. The purpose of the by-law is, therefore, not 
to make "no smoking" mandatory in areas where the non smoking 
| public has the choice of attending or not attending. 4 
i 


The best way to encourage the restaurant owners to designate 

a portion or the entirety of the restaurant as "no smoking" 

is for the non smoking public to refuse to patronize the 
restaurants in which smoking is allowed and bring their 
objections to the attention of the proprietors. The owners 

of the restaurants are in the business of making a profit and 
if they lose enough customers as a result of their attitude 
towards smoking, there will certainly be more eating establish- 
ments with designated "no smoking" areas. 


| 
i 
| 
Banning smoking in areas or establishments, the attendance of 

which is a matter of choice for the non smoking public, is 

not a legislative matter, but a matter of public education 

and the sensitivity of the proprietors towards the needs of 

their customers. The enforcement of the Smoking By-law should 

take place by the proprietors of these establishments rather 

than an outside agency. Considering the number of eating 

establishments throughout the City, their hours of operation 

and the number of customers they serve, enforcement of 

"no smoking" would be an impossible task for any agency. 


RECOMMENDATION: That the report dated June 19, 1986 from the Commissioner of 
Building, concerning the enforcement of the Smoking By-law 
in eating establishments, be received. 








ge 


Commissioner 
Building, Zoning & Licensing 
MMN/bj 
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JUL 9 1986 
OPERATIONS/WORKS __ __ = 
June 20, 1986 


See —_— 


SUBJECT: _ JUN2 4 1986 Housekeeping Agreement - Armcorp 4-8 Ltd. and James 


en Lucas Properties Ltd. 
ry B.o/.0¥ Our File: 32944 M-86 Code: 5722A 


“=*9 - i* SORTME 


ORIGIN: to MEN Building 


COMMENTS: Armcorp 4-8 Ltd. and James Lucas Properties Ltd., 
the owner of premises known municipally as 
2575 Dundas Street West, has applied to the Building 
Department for a building permit to permit construction 
on the site. City of Mississauga Zoning By-law 5500, 
as amended provides that no building permit shall be 
issued prior to the execution of a housekeeping 
agreement. 


housekeeping agreements which previously been approved 
by this Council has been prepared and executed by 
Armcorp 4-8 Ltd. and James Lucas Properties Ltd. 

The agreement is in satisfactory form from a legal 
standpoint. 


RECOMMENDATION: That the attached Housekeeping Agreement dated 
June 6, 1986 between Armcorp 4-8 Ltd. and James 
Lucas Properties Ltd. and the Corporation of the 
City of Mississauga be executed by the Mayor and 
the Clerk and the corporate seal be affixed thereto. 


go 


. Franks 
Commissioner 
Building, Zoning and Licensing 





GRB/dap 
Attach. 
cc: G.R. Buren 


| 
A housekeeping agreement in a form the same as 
FORM 456 
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16 111 82225 
17 111 86114 
The Chairman and Members of , William P, Taylor, P.Eng., 
CO —— 
| Operations and Works Committee ros Commissioner, Engineering 
8N88N8NN66SSS0M—0—09@9@909@0@0©0 sss 


July 3, 1986 


OPERATIONS/WORKS JUL_9 1986 
REQUEST NO. 144-86 





SUBJECT : Sidewalk on Pengilly Place - T-82006 4 
Request for deletion of sidewalk from area residents. | 


ORIGIN : Request from Councillor Mullin in response to a petition 
from some of the area residents. 


| 
| 
COMMENTS : Pengilly Place is a 17 m wide cul-de-sac approximately | 
270 m in length along which 29 new homes have been 
constructed. Pengilly Place runs off of Clarkson Road a | 

short distance north of Lakeshore Road. A link to ° 

Birchwood Park has been created from the cul-de-sac. 

i 


A condition in the Consolidated Report required a 
Sidewalk to be placed from Clarkson Road along the north 
side of Pengilly Place to connect to the link to 
Birchwood Park. 


(1711) will 


Current policy does not require a sidewalk on a 
cul-de-sac street unless it provides a link to an 
adjacent parkway or walkway system as is the case on 
Pengilly Place. 


LAVELL 


ore the Co 


behalf of the 


Twenty-four (24) of the homeowners have indicated that 
they are in favour of deleting the sidewalk, two (2) 
property owners are in favour of receiving the sidewalk 
and three (3) property owners have not indicated their 
preference. 


J. 
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In the past the Engineering Department has recommended 
Sidewalk deletions upon receipt of a 100% agreement of 
the area residents. In such cases the developer is 
required to convey the monies which would have been used 
to construct the sidewalk to the City and the monies are 
held in reserve in case it is required to construct the 
sidewalk at a future date. 
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Briefly the issues which we feel should be considered are 
as follows : | 


continued ... 
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SUBJECT : Sidewalk on Pengilly Place - T-82006 
Request for deletion Of sidewalk from area residents. 
continued ... a) Because of the link to the park provided by this 


Sidewalk, the users of the sidewalk will presumably 
come from areas outside of the subdivision, In 


b) The policy of providing sidewalk links to parks was 
presumably based partially on safety : 
considerations. wil] the deletion of the sidewalk ' 
force pedestrians and children to utilise the | 
Toadway and does this increase the risk of accident? | 


| 
y 
COMMENTS : 
Cc) In view of the Current liability insurance Situation 
within the Province, does the deletion of the 
Sidewalk place a potential liability on the city if 
the decision is to delete the sidewalk? 
d) Does the deletion of a sidewalk in an area where the 
consent has not been unanimous afford the 
opportunity of a law suit against the city from 
those people wanting the sidewalk to be installed on 
the basis that they have Bought the house and paid 
their money with the understanding that the Sidewalk 


was included and that they are therefore entitled to 
receive that service for which they have paid? 


Council direction on the application of our current 
Sidewalk poli » and particularly the Provision of 
Sidewalks where links to parks and other public 
facilities are involved, is desirable, 


RECOMMENDATION : That the sidewalk on Pengilly Place be installed as per 


the original Servicing Agreement and in conformance with 
existing city Sidewalk Policy. 





cc : Councillor P. Mullin 
Councillor L.c. Taylor 


P. Griffiths, Engineering 
RGC : jb 
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March 29, 1984 
-il- FILE: T -82006 
(9) Prior to registration of the » arrangements shall have been made 
to the satisfaction of the City for any relocation of Utilities required 
Severs ocean OF the tbjoct and to belts reir 
"8 expense. 










The developer shall be 


for the topsoiling and sodding of all lots 
once the building works wore er eleted and for the provision af securities to 
ensure that works are 83 and when necessary by 
the City. a security acceptable to the City is to be included in the 
Servicing A ; 


graded, and 
Engineering and Work 


l_and Dedications 


(a) Sufficient right-of-way for all roads within the Plan in accordance 
with the widths specified under Cc - Engineering, Item 7 shall 
be dedicated as Public highway on the proposed pian for registration. 


t proposal shall be 


Commissioner of 
s. 
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Terence L. Julian, AMCT.CMC z o Leonard M. McGillivary 
City Clerk Og, Onare® Deputy City Cleth 


| OFFICE OF THE CLERK 
| June 13, 1986 


| Mr. John Sicinski 
1711 Pengilley Place 
Mississauga, Ontario 


.Dear Mr. Sicinski: 


Re: Sidewalks - Pengilley Place 
File: J.05.85045 


This is to acknowledge receipt of your petition dated May 22, 1986, 
including approximately 30 signatures, from residents of Pengilley 

Place, opposing the construction of a sidewalk on the north side of 
the street. 


Your petition was included on the Council Agenda of Monday, June 9, 
1986 for .the information of all Members of Council. This matter was 
referred to our Commissioner of Engineering & Works, Mr. W. P. 
Taylor, for a report to Operations & Works Committee. You will be 
so notified when this matter has been formally adopted by Council. 





may I suggest that you contact Mr. Taylon,Let279-2600 extension 340. 


Yours very truly 


Lf tiracte 





fre L. M. McGillivary 
Deputy City Clerk 
| /coms 
cc: Mr. W. P. Taylor, Commissioner of Engineering & Works,” | 
| (Request for Report 144-86) 


K. Zammit, Committee Coordinator 


1 CITY CENTRE DRIVE. MISSISSAUGA. ONTARIO. L58 1M2 
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Should you have any questions or concern ve, 
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TELEPHONE (416) 279-7600 
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May 22, 1986, 4 dare_JUN 99 t99¢ 
PETITION 
AGAINST SIDEWALK CONSTRUCTION on PENGILLEY PLACE | 
We, the Tesident of p- 
4 Pengilley Place *Te against the construction of 
on 
Sidewalk on the sorth Side for the following reasons: 
1. It wil} 
from the edjecest vert.” °° SO? CCF otrect as on estrance ond exit 
2. 
3. 
4. 
5. | | 
@areanDari ons; 
1. No Sidewalk. 
| : 
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36/09/29 


TU: F, Mullen, Councillor Waro 4% 


SUD i@ct;: Sidewalks on Penoillev Place 


Wath reterence to our conversation Ot 66/05/27. you 
indicated at tnat time that vou nad received a Detition 


requesting tnat Sidewalks not be installed on Fengilley Place. 


You further indicated tnat tne 26 Signatures on the petition 


would appear to reoresent 95% of the 
I 


29 homes on Pengilley Place. 
hope that prior to anv firm Gecision being made that 
veritication wall 


3 
be made that tne 26 


Seperate homeowners on the street. 


Signatures reoresent 26 


We. the undersigned, 


would like to lodge our vote in favor 


Of the installation Of sidewalks on tne nortn side of Pengillev 


Place. We teel that witnout a sidewalk on the street the Safety 


of our voung children wil} be compromised. we thank vou ‘for 
Giving your attention to this matter. 


Yours Tralv 


ako Zeo- 


Mr. & Mrs. PLA. O'Neil) 


Mr. & Mrs. J.C. Das 
1737 Pengillev Place 1742 Pengillev Place 
823-0549 823-4533 


‘cee P, Gri¢¢itns, Engineering & Works Deot. 
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| ee. MEMORANDUM Va / 
To W. P. Taylor, Commissioner ——" L. W. Stewart, Q.C. 











July 9th, 1986. 


ti 


Re: Sidewalk on Pengilly Place - T-82006 
Request for deletion of sidewalk from area residents 


item 17, Operations & Works Committee 


Your report dated July 3rd, 1986 to Operations and Works 
Committee raised certain issues, such as: 


| 
i 
— | 
| 
| 


(c) In view of the current liability insurance 

situation within the Province, does the 

deletion of the sidewalk place a potential 
liability on the city if the decision is to 
delete the sidewalk? 


where the consent has not been unanimous 
afford the opportunity of a law suit against 
the city from those people wanting the side- 
walk to be installed on the basis that they 
have bought the house and paid their money 
with the understanding that the sidewalk was 
| included and that they are therefore entitled 
to receive that service for which they have 
paid? 


—— ee ee ee ee ee 
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The deletion of the sidewalk requirement probably does not 

place a potential liability on the City. There is no case 

law on this sort of a situation, and one could argue that 

a municipality may make such a policy decision, at the 
request of a majority of the home owners on the street with- 
| out attracting liability. However, the City would be sued 


if an accident occurred to a pedestrian walking on Pengilly 
| Place. 


see - 
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| 
(ad) Does the deletion of a sidewalk in an area 
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: 
| 
' 
| 
’ 
| 
/ 
} 
' 
i 
' 
; 











« we er eeete eee = se 


a contract between the developer and the City. The homeowners 
are not a party to that agreement and have no legal or contrac- 
tual rights flowing directly from the agreement. There could 
be alleged to be a moral obligation upon the City to construct 
| a sidewalk at some future time, at the City's expense, if the 
homeowners so desired. For that reason the City requires the 
| money that would be otherwise spent to construct the sidewalk 
be paid by the developer to the City and the City retains such 


| With regard to paragraph (d), the subdivision agreement is 
| 
| money in a reserve account. 





; City Solicitor. 


LWS/omc 
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Be | 
) | | 
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EMORAN Pile: 11 141 oo0045 . 
| Maca re? 13 211 00043 
| | 
| ” Chairman and Members of — William P. Taylor, P.Eng., | 
Operations and works Committee, Engineering and works Dept. | 
| | Dept. See 
} 
AIR re, 9 198g | 
1986. | 
| OPERATIONS WORKS___"_”™ vee Gk, ame : 
| SUBJECT: Proposed closure Of Kennedy Road - Britannia Road East to 
Courtney Park Drive, 
| SOURCE: Mr. Bruce Dickey - Ministry of Transportation and ,4 
| Communications (224-7551), 4 7 
COMMENTS: Recommendations 51-85, from General Committee meeting of | | 
January 14, 1985 advised the Ministry of Transportation and 
| Communications that the City was prepared to accept the | 
Closing of Kennedy Road at Highway 401 for one year, 
es a e commencing in the summer of 1986. | 
¥ 7/ 7 | ME. Dickey has advised that the tender will be awarded in | 
TTT 7 1086 » @arly July and the construction work will commence early to | 
; _ JUL ite , mid-August, 
rae F: 02.04 03 / Mr. Dickey has also advised that the Ministry will not be | 
: re etneidh setiiemeunihe ak , assuming jurisdiction of this portion of roadway during the 
| pa CLERKS DEPARTMENT * construction period. tn this regard, it will be necessary | 
to pass a by-law authorizing the Closure of Kennedy Road 
between Britannia Road East/Coopers avenue and Courtney Park | 
| Drive, 
It is our understanding that the contractor will be 
= responsible for all on-site construction and detour Signing, 
: and if necessary the City will erect advance notification 
Signs, 
| Due to the presence of a number Of baseball diamonds ana 
| private residences, local access will have to be maintained 
| during the construction period. 
= 
RECOMMENDATION: That a by-law be passed authorizing the Closure of Kennedy 
| Road between Britannia Road East/Coopers Avenue and Courtney 
| Park Drive between August 1, 1986 ana July 31, 1987, ' 
| | 
| 
| 
| William p, Taylor, ) 
| | Commissioner, | 
| 3 Engineering an S Department. 
| 
4 Y dab | 
0487E ) 
| Attach, | 
| FORM 145 
ee | | 
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| Chairman and Members of 


~~ = 


7, 
. ey : From __.William P. Taylor, P.Eng. 
pest, Engineering and Works 
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To 
| Operations & Works Committee 





i B06- S90 
f June 26, 1986 

1986 
| | OPERA = %..m 
SUBJECT : Draw on the developer's securities to grade, topsoil and sod Lots 1 to 


21 inclusive, Plan 43M-591, Stoneybrook Court Subdivision, located 
north of Burnhamthorpe Road West and west of Mississauga Road (sketch 


attached). 


Servicing Agreement between Praemium/Redison Investments Ltd. (4088 
Farmcottage Court, Mississauga, Ontario, L&L 2P8), the City of 
Mississauga and the Region of Peel dated February ll, 1985. 


COMMENTS: Under the terms of the Servicing Agreement for Plan 43M-591, the 
developer is responsible to ensure that grading, topsoiling, and 
sodding is completed to the satisfaction of the City and to be 
completed within a reasonable time following construction of the 
dwelling unit on the lots in the opinion of the Commissioner of 

Engineering and Works. The developer advised this department that 
grading works within the subdivision will commence on June 23, 1986. 


- — 


ORIGIN: 


To date no grading works have been undertaken on any lots and the 
have expressed their concerns as to the delay in the matter. 


complete grading, topsoiling and sodding on Lots 1 to 21 inclusive, 
Plan 43M-591, Stoneybrook Court Subdivision, located north of 
Road West and west of Mississauga Road at an 


Burnhamthorpe 
estimated cost of $66,200.00. 


2. That the Commissioner of Engineering and Works be authorized to 
engage The EMC Group Ltd. for the supervision of the grading works 
and the issuance of final lot grading certificates with engineering 
fees incorporated into the above amount. 


3. That the City Treasurer be authorized to draw on the developer's 
Letter of Credit to defray the costs incurred by the pursuant 


to Recommendations #1 and #2. | 


William P. Taylor, F 


So 8 8 SR tree age ems es me 8 
. 
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KF :cds 

2356 :276 Commissioner ; 
Attach. Engineering & Ss | 
cc: Councillor S. Mahoney | 


Ww. H. 


| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

| 

RECOMMENDATIONS: 1. That the Commissioner of Engineering and Works be authorized to 

Munden/R. G. Charl 

M. W. Boyd/P. Griffiths 
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FILES: 16 111 83211 
11 141 00045 





| Chairman and Members of ey, William P, Taylor, P.Eng. 
i a A! Lo | 
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Operations & Works Committee 734 Engineering and Works 
| 4:0657302 operationsworks Ub 
SUBJECT: Draw on the developer's securities for the completion of the | 


grading works in the Kingsbridge Gardens Subdivision, Plans 
43M-573 to 43M-576 inclusive, located south of Eglinton 


Avenue West and west of Hurontario Street (sketch attached). 


ORIGIN servicing Agreement between Urban Equities Sherwood Inc. (55 
Village Centre Place, Mississauga, Ontario, L4z 1V9), the 
City of Mississauga and the Region of Peel dated September 
10, ° 
COMMENTS: Under the terms of the Servicing Agreement for Plans 43M-573 


to 43M-576 inclusive, Urban Equities Sherwood Inc. is 
responsible for the proper grading of all lots within this 
Subdivision. Staff have communicated with the developer on 
this matter however the builders have been very delinquent in 


completing the grading Operations on numerous lots throughout 
this development. 
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Approximately 300 houses within the subdivision are yet to be 
topsoiled, sodded and graded. Additionally there are 
catchbasins to be adjusted to their final grade and retaining 
walls to be constructed. Many of the 300 homeowners have 
moved into this subdivision over the winter period and no 
landscaping work has commenced this year. 


The Engineering Department have received numerous complaints 
about the condition of the lot grading, landscaping and 
sodding within the subdivision. 


We are concerned that if this work does not commence on a "4 
major scale within the next two or three weeks, that 


homeowners will be left without completed landscaping works 
this year. 
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) instructed to proceed with the lot grading in a manner 
satisfactory to the Commissioner of Engineering and Works 
on or before July 25, 1986. 
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the Commissioner of Engineering and Works be authorized 
to complete the outstanding grading works on numerous 
lots in the Kingsbridge Garden Subdivision, Plans 43M-573 
to 43M-576 inclusive, located south of Eglinton Avenue 
West and west of Hurontario Street at an estimated cost 

| of up to $600,000.00. 


| 3. That the Commissioner of Engineering and Works be 

authorized to engage an engineering consultant for the | ' 
tendering and supervision of the grading works at an 4 ; | 
estimated cost of up to $48,000.00. | 


| 
i 
RECOMMENDATIONS: 1. That the developer, Urban Equities Sherwood Inc. be | 
| 2. That in the event that the above date is not met, that 
| 


4. That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs incurred 
by the City pursuant to Recommendations #1 and #2. 


LAL. 


MWB: cds William P. Taylor, P.E 
235€ :27E Commissioner 
Attach. Engineering & W 


: | cc: Councillor L. Taylor 


W. H. Munden 
| M L. Harvey 
; D. Hansen, Urban Equities 
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CAST NORTH AMERICA AMERICA 11963) mC 
MONTREAL POLCANADA raz Ont "83d 137 
sans ataieiatianinial | MAYOR'S CSFICE 


June 27, 1986 REGISTERED 
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OPERATIONS/WORKS baud 9 1986 





Mayor Hazel McCallion 
City of Mississauga 

1 City Centre Drive 
Mississauga, Ontario 
L5D 1M2 


Madam: 


It has come to our attention that the City of Mississauga uses the words 
"Blue Box" for its refuse boxes utilized in its current recycling program. 


We wish to point out that Cast North America (1983) Inc., has a 
registered trademark "The Blue Box System" for goods and services 
relating to intermodal containers used in shipping on the North Atlantic 
between North America and Europe-UK. This registration gives CAST 
the exclusive right to use the above trademark. 


You can appreciate that we object to the City of Mississauga using the 
words “Blue Box" with regards to its refuse containers. We consider 
that your using these words in this fashion is damaging to and causes 
confusion with CAST, its products and services. 


We therefore request that you undertake immediate action to cease and 
desist the use of the name "The Blue Box" and to advise us within 10 
days of your plans to cease and desist said use. 


Sincerely, 


CAST NORTH AMERICA (1983) INC. 


Man, Pinions 


Louis Derome 
Vice-President - Administration 
& Corporate Secretary 
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TELEX O5-25441 CASTNA 
CABLES CASTNA MONTREAL 
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July 7th, 1926. 


Our File: G-42 
Cast North America (1983) Inc. 
4150 Ste. Catherine West 
Montreal, Quebec 


Canada 

H3Z 2R8 

Attention: mr. Louis Derome 
+ Vice-President 
—_————reSigent 
Dear Sir: 


Your letter datea June 27th, 1986 to Mayor Hazel McCallion 
was received on July 4th and handed to me for reply on the 
next business day, July 7th. you referred 


to CAST having 
an exclusive trade mark, "The Blue Box System" for goods 
services relating to intermodal containers used in 


Shipping on the North Atlantic. You objected to the City 


of Mississauga using the words "Blue Box" with regards to 
containers. | 


Please be advised that these containers are blue Plastic 
baskets used in the picking up of tin, glass and Paper for 
recycling purposes, by Laidlaw Waste Systems Ltd., a company 
with whom the City has a contract for waste pick up. In the 
contract the "blue boxes" are called "containers", and are 
Supplied by Laidlaw to the residents. 


With respect, may I Suggest that w 
is damaced in any way, nor is ther 
Products and Services. lo infringement, 

in fact, comes about by reason of Laidlaw 
plass anc paper in a small blue Plastic ba 


given the generic, common every-day words, 
describeéthe container. 





€ do not consider that CAST 
© any confusion with cas? 
either implied or 
Picking up ting, 
Sket, that has been 
“blue box", to 


. oll 
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We would sugcest that there can be no confusion with your 
trade and services, no effect on any inherent distinctive- 
ness with your trademark, and no reduction in esteem or 
goodwill. 


Yours truly, 


L. WB}. Stewart, Q.C. 
City Solicitor. 


LWS/ome 


cc: Mayor Hazel McCallion 
Laidlaw Waste Systems Ltd. 
Olga Carmen, Public Affairs 
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: TO THE CHAIRMAN AND MEMBERS | 

| to OF THE OPERATIONS AND WORKS COMMITTEE — W.P. TAYLOR/OLGA CARMEN 
nace ea inlnnsinaisnbaninnae=—gcmmtaiaertamannn ee 


PUBLIC AFFAIRS 
cr I | 
a | 
July 8, 1986 
| SUBJECT: Garbage Collection/Recycling Program Update 
ORIGIN: Engineering and Works/Public Affairs 


COMMENTS: This report has been prepared in response to Council's 


request for regular updates on the garbage collection 
and recycling program. 


Statistics for the month of June are now available and 
have been assembled in chart form for your information. 


JUNE '85 JUNE '86 


VOLUME OF GARBAGE 8 ,833* 10,295* 





It is also worth noting that the Overall garbage volume 
for the month of June '86 is 22 per cent higher than 
for the same month last year. The increase is due to 
population growth and the introduction of twice a week 
Summer garbage collection. 


' 
: 
/ 
| 
The volume of recyclable materials collected is also 
higher than expected due to the Overwhelming success of | 
the City's recycling program. More than 75 per cent of 
residents who have curbside recycling are now 

| 


participating. This is double the anticipated 
participation rate. 


Statistics for volumes of recyclable materials 


collected in June are also available and are listed 
below. 


JUNE '85 JUNE '86 . 
VOLUME OF RECYCLABLE MATERIALS 
essen 


Glass not part of contract i81* 
Metal Cans not part of contract 34* 





a TS 


* in metric tonnes 


ssate 


FORM 145 


Newspaper | 152* 827* 
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As a result of this success, the City now has 
several unique concerns: 


Be Concern - High volume of recyclable materials is 
taking longer to collect and to process 
at the recycling facility. 


- ——me- 
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Action - Laidlaw has rented four cube-vans in 
Taken addition to eight specially-designed 
recycling trucks to accommodate volume. 


‘ » 9 
2. Concern - The additional cube-vans rented for { A, 
recycling collection are smaller, slower | 
and more expensive to operate than 
recycling trucks. 


Action - Laidlaw has ordered four more 

Taken recycling trucks and is expecting 
delivery of new trucks in four to six 
months. Effective January 1, 1987, the 
government is putting the 7 per cent 
sales tax back on truck sales Causing a 
tremendous backlog at the truck plants. 


a ae 


. Concern - Schedules are delayed due to overlapping 
runs to pick up late blue boxes. 


Action - Laidlaw will no longer re-trace to 

Taken collect garbage or blue boxes that have 
been placed at curbside after collection 
on that street has already occurred. 
The by-law states all garbage must be at 
curbside for pickup no later than 7:30 
a.m. on the scheduled pickup day. 


4, Concern - Partially empty blue boxes placed at 
curbside every week are slowing drivers 
and causing delays in the overall 
collection. Laidlaw had anticipated 
that people would be putting out their 
boxes every other week rather than every 


week. . 
Action - Through the ongoing public awareness | 
Taken program, residents will be asked to only 


recycle when the blue recycling box is 
full (a list of recycling tips follows). 
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Concern - 


Action - 
Taken 





Some blue boxes have gone missing and it 
appears that organized thieves are not 
responsible. Residents are also 
requesting more than one blue recycling 
box because they are finding other handy 
uses for them. 


Crime Stoppers have been alerted and 
residents are requested to call 222-8477 
with information. 


The replacement quota of blue boxes is 
estimated at one per cent per year for 
each of the five years of the contract. 
We have almost exhausted our five year 
supply of blue boxes. 


As a further precaution and to help 
identify individual blue boxes, 
residents are asked to place their 
addresses on blue boxes. 


Other Concerns: 


Concern - 


Action - 
Taken 


Concern - 


Action - 
Taken 


Some streets and houses have been missed 
during garbage and recycling collection. 


The contractor is having problems with 
training drivers to new routes. Time, 
practice and possibly smaller routes 
will resolve this concern. 


Residents are not placing boxes at curb 
by 7:30 a.m. 


Through our continuing public awareness 
program, residents will be asked to 
place garbage and recycling blue boxes 
at curb by 7:30 a.m. 
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RECOMMENDATIONS: 





at « 


The most efficient way to use the blue box and 


help our contractor cope with our overwhelming 
participation rate is to: 


- only recycle on the day you have been 
assigned as blue box day (if in doubt call 
624-6162) 
only place blue box on curb when it's full 

~ secure newspapers in plastic bags 

~ place loose bottles, and cans and bagged 
newspapers in blue box 

- remove caps and metal rings from bottles 


place garbage and recyclables on curb by 
7:30 a.m. 


We predict the difficulties will taper off as 
everyone becomes accustomed to the program. 


That the garbage collection and recycling program 
update by the Commissioner of Engineering and the 
Director of Public Affairs be received. 


a 


Olga Carmen 
Director 
Public Affairs 
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To Chairman and Members of From William P. Taylor, P.Eng., 
Dept. Operations and Works Committee. Dept. Engineering and Works Dept, 
Cee Ve SORE operaTions works) gadZeg 7/86 | 
| 
: 
SUBJECT: Traffic control at the intersection of Birchwood prive/Glen 
Road/Lorne Park Road. 
SOURCE: Councillor P. Mullin - ward 2. ' : 
COMMENTS: Councillor Mullin, during an on-site meeting with Engineering 
personnel, requested additional traffic control at the above 
[,_— ee intersection to improve the level of Safety. | 


' ars 2 yy 
Bee Be Currently an all-way stop controls traffic at the 
intersection of Lorne Park Road at Glen Road/Birchwood Drive, 


ASCISTRY No Y7ILV , and a yield sign controls northbound traffic on Glen Road at 
. ; Birchwood Drive. 
joe «= JUL s 8 S—i=‘“® 





, ' In view of limited sight lines at the intersection of Glen 

“FEN Flog.o%05 | road and Birchwooa Drive, it is felt that the installation of 
, a stop sign to control eastbound traffic on Birchwood prive 
meowsnepapTMonT = f 


at Glen Road could assist in improving the overall level of 
safety. 





Drive was controlled by a yield Sign. However, due to very 
limited vehicle volumes on Glen Road, previous Ward 2 


Councillor, M. Marland, requested a change to the current 
northbound yield sign on Glen Road. 


RECOMMENDATION: That a by-law be passed authorizing the installation of a 


Stop sign for eastbound traffic on Birchwood prive at Glen 
Road, 


(ll. .Uh 


William P. Taylor, P, 
Commissioner, 


eering and ks Department. 
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FORM 145 
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Prior to the summer of 1983, eastbound traffic on Birchwood 
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Mayor and Members of Council —_ com. William P. Taylor, P.Eng., 


_ Commissioner, Engineering 
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Royal Park Homes Subdivision, T-84003 
Caribbean Court Subdivision - Sidewalk on north side of 
Caribbean Court connecting Meadows Blvd to the adjacent 


park. 


Request from Councillor L.C. Taylor in response to a 
petition from some of the area residents (capy attached). 


Caribbean Court is a 17 m wide cul-de-sac approximately 
135 m in length running westerly from Meadows Bl vd. 
Eighteen new homes have been constructed on the street. 

A lirk to the adjacent Rayfield Park and a second walkway 
connecting Caribbean Court to Molly Avenue radiate from 
the cul-de-sac. 


The Servicing Agreement calls for a sidewalk along the 
north side of Meadows Blvd and continuing around part of 
the bulb to connect the two walkways. 


Six of the eighteen homeowners have submitted a petition 
requesting deletion of the sidewalk. 


Current policy requires a sidewalk on a cul-de-sac only 
where it creates a link to an existing walkway or park 
system as is the case on Caribbean Court. 


The issues here are similar to the issues to be addressed 
with respect to the sidewalk on Pengilly Place which is a 
subject of a Council report dated July 3, 1986 in 
response to Request No. 144-86. 


continued ... 
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SUBJECT : Royal Park Homes Subdivision, T-84003 
Caribbean Court Subdivision - Sidewalk on north sice of 
Caribbean Court connecting Meadows Blvd to the adjacent 
park. 


RECOMMENDATION : That a sidewalk on Caribbean Court be installed as per 


the original Servicing Agreement and in conformarce with | | 
existing City Sidewalk Policy. $ +3 
( JiLuind 
William P. Taylor 


Commissioner, 
Engineering and W 


| Att. 
cc : Councillor L.C. Taylor 


| | Courcillor P. Mullin 
7 | P. Griffiths, Engineering 
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Mr. Larry Taylor, 
Councillor of Ward 4, LS hn 
City of Mississauga, " 3 
1 City Centre Drive, old “~ 
Mississauga, Ontario of 
Cc 
of 13 - OBRG, 


| 
| 
| 
Dear Mr. Taylor: , : | 
| 
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We the residents of bE et Court of the City of Mississauga, | 


are petitioning that we do not want a sidewalk as proposed by 


the City. 


We will appreciate any assistance you can give us. 


The names and addresses are as follows: 
Gavanclie teeta _4AS9 Carthean GY -352: 
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| : 4 CITY OF MISSISSAUGA 
| | | Se 
: | , 
| 7 MEETING EIGHT EIGHTY-SIX 
| | NAME OF COMMITTEE: OPERATIONS AND WORKS 
DATE OF MEETING: WEDNESDAY, JULY 9, 1986, 9:50 A.M. 
. : 
| PLACE OF MEETING: COUNCIL CHAMBERS ; : t 
. 
; MEMBERS PRESENT: Councillor H. Kennedy | 
Councillor L. Taylor | 
Councillor F. McKechnie (Chairman) | 
; Councillor D. Culham ; 
Councillor D. Cook 
| Councillor T. Southorn 
MEMBERS ABSENT: NIL | 
| | OTHERS PRESENT: Mayor H. McCallion (part) 
Councillor P. Mullin 
Councillor M. Prentice 
cet 
| STAFF PRESENT: Mr. W.P. Taylor, Commissioner of Engineering and Works 
Mr. A. McDonald, Acting Commissioner of Building 
Mr. L.W. Stewart, City Solicitor 
Ms. L. Mailer, Clerk's Department 
P| DEPUTATIONS - 9:50 A.M. 
} ’ 
A. Oksana Hlodan and Sgt. D. Yakichuk 
| A.03.04.05 
| SEE ITEM 1 
| 
B. (i) Mr. M. Enright, 1701 Pengilley Place " 
(ii) Mrs. J.C. Das, 1742 Pengilley Place | 
| | 
T-82006 | 
| | 
| SEE ITEM 17 | : | 
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' ' 

: 
MATTERS CONSIDERED: 
| 1. Report 5-86 of the Traffic Safety Council meeting held on June 25, 
| 1986. 


Sgt. D. Yakichuk and Oksana Hlodan were in attendance and answered 
questions with respect to the following recommendation: 


de $18,150 toward the cost 
~Right Safety Program for 


ampton be asked to fund the 


| (b) That pr. A. Wood and Mrs. B 


. 
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-_ 
en a ee ere ee 
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: At the request of Mr. Dwyer 
| | | deferred 


tee meeting 
Consultant could attend 


"That no further action be taken with r 
to 2524 Mason Heights, anda that Mr. s. 


Be A.03.04.05 


espect to the hedge adjacent 
Dwyer be so advised. ' 


See Recommendations OW-191-86 to OW-202-86 (H. Kennedy) 


Report dated June 18, 1986, from the City Solicitor with 
respect to easements requir 


Separation works, Erindale 
Pacific ompany Limited, 
3451 Erindale Station 


£ 
: 
7 
3 
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g 
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grade separation on Erindale Statio 
Pacific Railway Line. An appropriate Easement Agreement 
and Transfer of Easemen 


of this condition. 
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RECOMMENDATION: 


' That a by-law be enacted to authorize execution of the 

Easement Agreement dated the March 17, 1986 and the 

| Transfer of Easement dated the March 27, 1986, both between 
Dearborn Chemical Company Limited, Canadian Pacific Limited 
and The Corporation of the City of Mississauga with respect 
to the easement across Parts 2 and 3 Plan 43R-12756 (lands 

municipally located at 3451 Erindale Station Road). 


C.01.03 
E.01.02 
Approved 
| See Recommendation OW-169-86 (D. Culham) 


36 Report dated June 26, 1986, from the Commissioner of 
Engineering & Works with respect to an exemption from Major 
Watercourse Improvement Levy and Reduction of Major Road 
Improvement Levy to be granted to the developer for the 
proposed residential subdivision known as “The Woods" 
(Matthews Group Ltd.) Phase II, T-77060, located north of 
Burnhamthorpe Road and east of Elora Drive. Under the 


Standard Financial Agreement for this plan, the developer 
would be responsible for: 


ee Bee oe ee ee ee ee Be eee ee we 
-—- ws 
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amount of 29.64 ha x $7,172.55 = $212,594.38. 
(b) Major Road Improvement Levy in the approximate amount 


Under the terms of the proposed Servicing Agreement, the 
developer will be responsible to construct a box culvert 
varying in size from 1.2 m x 1.8 m (4 ft. x 6 ft.) to 1.5 m 
x 3.0 m (5 ft. x 10 ft.) which will also provide an outlet 


for external upstream lands. The value of these works is 
$1,728,000.00. 


Based on the storm sewer Oversizing works beyond Sixty (60) 
inches in diameter to be undertaken by the developer of 
Plan T-77060, Phase II, the developer should be granted a 
credit against all of the Major Watercourse Levies 
anticipated for this Plan. 
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Rathburn Road from the existing Elora Drive easterly 

| approximately 590 m to the future Confederation Parkway. 
This section of road was considered in the calculation of 
the Major Road Improvement Levy. Based on the standard 
procedure of crediting a developer for 70% of the cost for 
@ four lane paved curb and gutter road with a roadway storm 
sewer, a credit in the amount of $289,988.03 should be 
considered by against the Major Road Improvement Levy for 
Plan T-77060, Phase II. 


@ ot Oe 0 ee core 


| (a) That the Financial Agreement for Plan T-77060, Phase 
II located north of Burnhamthorpe Road and east of 
| | the existing Elora Drive indicate that no Major 
| Watercourse Improvement Levies are to be paid to the 
City for this development and that a credit of 
$289,988.03 is to be afforded to this developer 
against the Major Road Improvement Levies. 


— 
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(b) That the developer of Plan T-77060, Phase II be 
required to undertake the construction of the box 
culvert and the construction of Rathburn Road at his 
expense, in accordance with the Servicing Agreement 
for the proposed residential development. 


| | T-77060 


Approved 
See Recommendation OW-170-86 (L. Taylor) 


4. Report dated June 19, 1986, from the Commissioner of 
Engineering & Works with respect to a draw on the 
developer's securities for the completion of the grading 
rectification works on Lots 9 and 15, Plan 43M-283, 
Kathrose Development Subdivision, located south of Dundas 
Street West and west of Mavis Road. Under the terms of the 
Engineering Agreement for Plan 43M-283, Kathrose 


! 
/ 
| 
: 
| Also included in this Agreement is the construction of 
Developments Ltd. is responsible for the proper grading of 


a ee 8 ee ete ge we ee mee 
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all lots within this subdivision. Staff prepared a letter 
| to the developer dated May 30, 1986 and a letter dated June 
| 19, 1986 requesting a satisfactory response by July 4, 1986 
as to when this work will be undertaken. 


To date the outstanding grading rectification works on Lots 
ica 9 and 15 have not been completed satisfactorily. The ° 

homeowner involved has expressed her concerns regarding the 
delay in the matter. 
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RECOMMENDATION: 


That in the event that the developer does not provide a 
Satisfactory response by July 4, 1986, the Commissioner of 
Engineering and Works be authorized to complete the 
outstanding grading rectification works on Lots 9 and 15, 
Plan 43M-283, Kathrose Development Subdivision, located 
south of Dundas Street West and west of Mavis Road at an 
estimated cost of $6,000.00 and that the City Treasurer be 
authorized to draw on the developer's Letter of Credit to 
defray the costs incurred by the City. 


B.06.283.02 


Approved | 
See Recommendation OW-171-86 (L. Taylor) 


Duke to an error, the report as listed on the agenda for this 
meeting did not correspond with the attachment. The error was 
identified and corrected when the matter was considered by Council 
on July 16, 1986. The following is the correct report and 
recommendation as adopted by Council. 


5. Report dated June 16, 1986, from the Commissioner of 
Engineering & Works with respect to a draw on the 
developer's securities for the completion of the grading 
rectification works on Lot 118, Plan43M-506, Heritage Oaks 
Subdivision (located west of Mavis Road and north of 
Burnhamthorpe Road West). Under the terms of the 
Engineering Agreement for Plan 43M-506, the developer is 
responsible for the proper grading of all lots within this 
subdivision. Staff prepared letters to the developer dated 
April 1, 1986 and April 17, 1986 for Lot 118 To date the 
outstanding grading rectification works on Lot 118 have not 
been completed satisfactorily. The homeowner involved has 
expressed concerns regarding the delay in the matter. 


RECOMMENDATION: 


(a) That the Commissioner of Engineering and Works be 
authorized to complete the outstanding grading 
rectification works on Lot 118, Plan 43M-506, 
Heritage Oaks Subdivision, located west of Mavis Road 


and north of Burnhamthorpe Road West at an estimated 
cost of $3,000.00.00. 
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(b) That the Commissioner of Engineering and Works be 
authorized to engage McDonnell Maughan Limited for 

| the design and supervision of the corrective grading 
works at an estimated cost of $800.00 and that the 

| City Treasurer be authorized to draw on the 

' 


we ee ee ee mee ee ee eee re ees ee © eee eee ee -- - C- 


developer's Letter of Credit to defray the costs 
incurred by the City. 


B.06.506.02 


7 Approved 
| See Recommendation OW-172-86 (H. Kennedy) 


6. Report dated June 23, 1986, from the Commissioner of ‘ 
Engineering & Works with respect to a draw from Major Road } 
Improvement Levy Reserve Fund as a result of the 
construction of Eglinton Avenue between Erin Mills Parkway 
and Winston Churchill Blvd and the relocation of hydro and 
bell poles. During the processing of the Erin Mills Draft 
Plan for residential neighbourhoods 210/211 (T-83030 - 
between Eglinton Avenue and Highway 403 west of Erin Mills 
Parkway), the condition was imposed on the developer that 
he construct Eglinton Avenue to a three lane cross section 
between Erin Mills Parkway and Winston Churchill Blvd and 
that he construct Glen Erin Drive between Eglinton Avenue 

and the southerly limit of the plan. 


| 
| 
| 
| 
A credit from the Major Road Improvement Levy was approved 
by Council in the amount of $500,000.00 for the above 
works. The total cost of the works is in excess of 
$1,700.000.00. 


In addition the developer decided to increase the 
reconstructed width of Eglinton Avenue to five lanes to 
allow for the ultimate development of plans T-79061 
(commercial) and T-84051 on the north side of Eglinton 
Avenue as it was anticipated that this condition would be 
imposed on the developer if and when the plans on the north 
side of Eglinton Avenue are processed. 
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As the levy rebates which have been granted are a much 
lower percentage of the total construction costs than is 
normal (30% vs 70%) the Engineering Department agreed to 
recommend to Council that the costs of relocating the Hydro 
line and Bell line would be borne by the City. Estimates 
were obtained from Mississauga Hydro and Bell Canada and 
the City’s share of the cost of the pole line relocations 
are $41,500.00 for Mississauga Hydro, and $6,857.84 for 
Bell Canada. 
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July 9, 1986 


In order to complete the reconstruction of Eglinton Avenue 


this year, it will be necessary to have these relocations 
carried out. 


RECOMMENDATION: 


That a by-law be enacted to allow the allocation of 
$41,500.00 for the relocation of Hydro poles on Eglinton 
Avenue and $6,857.84 for the relocation of Bell Telephone 
poles on Eglinton Avenue between Erin Mills Parkway and 
Winston Churchill Blvd with the funds to be drawn from the 
Major Road Improvement Reserve fund, and the necessary 


Purchase Order be issued to Mississauga Hydro and Bell 
Canada respectively. 


T-83030 


Approved 
See Recommendation OW-173-86 (T. Southorn) 


Report dated June 27, 1986, from the Commissioner of 
Engineering & Works regarding an Ice Control Structure on 
the Credit River. The Credit Valley Conservation Authority 
has completed a Study of ice control Structures at three 
locations on the lower Credit River at the Thompson 
property, Erindale Park, and the Shell property. 


The study shows that an ice control structure built on the 
Thompson property would be the most expensive to construct 
(estimated cost $650,000 including land acquisition) and it 
also posed the most problems in that the land was held by 
seven property owners and there was an area of 
approximately 4 ha which would have to be cleared of trees 
which would result in a significant environmental impact on 


the area. This site has therefore been rejected by the 
C.VeC.A- 


A structure constructed on the Shell property just north of 
Highway 403 would cost approximately the same amount of 
money as a structure in Erindale Park ($360,000); however, 
since this structure is considerably upstream from Dundas 
Street it is estimated it would hold back a lesser amount 
of ice than a structure constructed in Erindale Park. In 
addition to the above negative factor, it would be 
necessary to acquire land from the Croatian Park in order 
to make an ice dam on the Shell property viable. 
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| A structure in Erindale Park can be built prior to the end 
| 3 of 1986 at a cost of approximately $360,000 due to the fact 
| that all of the property is in public ownership. An ice 
: dam constructed in Erindale Park is estimated to be capable 
of holding back 71% of the ice which would reach the 
| Mississauga Golf Club. In addition the Conservation 
Authority has indicated that it is prepared to help the 
Parks Department in repairing any ice damage which might 
occur in the spring of the year in Erindale Park due to 
scour. It also can be argued that the construction of the 
) ice dam structure in Erindale Park could have an effect on 
| the recently completed works in the park; however, it is 
| felt that the impact would be minimal and of course any 
. damage could be cleaned up after the construction of the 
. dam is completed. 


| 
| | 
| | 
| 
| 
| 
That the Credit Valley Conservation Authority be advised | 
| that the City of Mississauga would like them to proceed | 
with the construction of an ice dam structure in Erindale | 
Park in 1986, on the premise that the structure will blend 
in with the park facilities, at an estimated cost of 
$360,000 with the City of Mississauga being designated 
benefiting municipality. 


Councillor Culham recommended that this matter be referred 
to Council without a recommendation as he was arranged a 
meeting prior to July 16, 1986, and would like to 
opportunity to review the report. 


E.03.06.03 


Referred to Council Without Recommendation 


8. Report dated June 27, 1986, from the Commissioner of 
Engineering & Works with respect to the Sweeping of sand on 
residential streets. City policy has been that no sweeping 
be carried out on surface treated roads except where the 
build up of sand has caused a hazardous road condition. In 
the Spring of 1986 following complaints from mainly 


| 
' 
| 
residents the Works Section was instructed to Sweep this 
| roads. 


That all surface treated roads be swept following winter 
maintenance activities at an estimated cost of $20,000.00. 


et me 


F.05.01 


— 


Approved 
See Recommendation OW-174-86 (L. Taylor) 
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9. Report dated June 26, 1986, from the Commissioner of 
Engineering & Works regarding the rehabilitation of 
Lakeshore Road Bridge over the Credit River. The 
Engineering and Works Department, as part of the Bridge 
Maintenance Program, requested the firms of McCormick 
Rankin and Morrison Hershfield Limited to submit proposals 
to undertake a detailed bridge condition Survey, and to 


/ 
| 

prepare necessary plans, and contract documents for the 
| rehabilitation of same for same in 1987. 


Funds necessary for the rehabilitation works will be 
proposed in the 1987 Capital budget. Based on a review of 
| the proposals, it is the recommendation of this Department 

that the services of the firm of McCormick Rankin be 
| retained to carry out the Survey and prepare the necessary 


“| ® ; 
contract documents. Funds for the work have been allocated 
in the 1986 Bridge Maintenance Current Account | 
08212-01-4192. 

RECOMMENDATION: 


| 
) 
| 
| 
(a) That the firm of McCormick Rankin be appointed to 

carry out the bridge survey design and contract 
drawings of the rehabilitation of the Lakeshore Road | 
Bridge over the Credit River and that the necessary | 

funds be allocated from the Bridge Maintenance 

Current Account No. 08212-05-4192 (at a maximum upset | 
cost of $75,000.00). | 


(b) That the funding for the rehabilitation of the 
; Lakeshore Road bridge over the Credit River be 
considered in the 1987 Capital Budget. 


J.05.85000 


Approved 
See Recommendation OW-175-86 (H. Kennedy) 


10. Report dated June 24, 1986, from the Commissioner of 

Engineering & Works with respect to the Five-Year 

Construction Program of the Ministry of Transportation and 

Communications. At the Council meeting of June 9, 1986 a 

letter was received from Mr. E. Fulton, Minister of 

Transportation and Communications with respect to the 
proposed staging of intersection improvements on the Q.E.W. 
| commencing with the interchange at Southdown Road and Erin 
, Mills Parkway without any specific timing mentioned. 
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The Department was asked to review the Ministry's five year 
| capital program proposed for the City of Mississauga and 
| the following projects are proposed: 


- 
em es ee 
a ee eee 
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1. Award of tender for the interchange at Winston 









It is therefore evident that none of the intersections on 
the Q.E.W. is to be upgraded in the foreseeable future 
(five years) as of June 1986. It would therefore appear 
that if the City wishes work to start on the Q.E.wW. 
intersections prior to 1990, a concertea effort will be 
required by our elected representatives with the Minister 
of Transportation and Communications. 


RECOMMENDATION: 


(a) That the Ministry of Transportation and 
Communications be requested to advise the City 
annually on their Five-Year Capital Program. 


i 
| 
| Churchill Boulevard and Highway 401 June 1986 

| 2. Tender of new Kennedy Road flyover of Highway 401 

Fall 1986 

3. Highway 403 collector-distributor system 

| Matheson-Eglinton 1986 

| 4. Noise barriers north and south sides : 
| Q.E.W. Dixie-Etobicoke Creek 1986 4 : 

| 
5. Widening of Highway 410 continuing 
north of Steeles Avenue to 4 lanes 
| (Brampton) 1986 
| 6. Replacement of Highway 401-Derry 
| Road overpass 5-Year 
Program 
76 Replacement of Highway 401-Steeles 
Avenue overpass (Halton) 5-Year 

| Program 

| 8. Noise barrier north and south sides 
| Program 

9. Noise barrier south side Q.E.W. 
Cawthra westerly to Highway 10 5-Year 
' Program 
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(b) That the Minister 
Communications be 
reconstruction of 


Southdown Road/Erin Mills 


Five-Year Capital 
arranged with the 


bringing this construction work into the 


Five-Year Program 


Councillor McKechnie recommended that the 
requested to include the construction of 
Courtney Park Drive and Highway 410 in it 


Capital Budget. 


The motion, as amended, 


A.02.03.02.01 


Amended 


ery 
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of Transportation and 

requested to place the 

the intersection of the Q.E.W. and 
Parkway in the next 
Budget, and that & meeting be 
Minister to review the need for 


Ministry's 


Ministry also be 


an interchange at 
S next Five-Year 


was voted on and carried, 


See Recommendation OW-176-86 (Dp. Culham) 


Report dated June 19, 1986, 


Engineering & Works 
front yard parking. 


Policies and Practices as 


Committee for a report on the feasib 


In view of this, the report on 
pertains to current requirements, 
maximum, permit parking and exte 
along with a review of the 


they relate to Front Yard 


The Engineering Department 


complaints and requests wi 


resident groups on Brandon 


Carillion Avenue, Corkstone Glade, Grip 


Blvd. and Mississauga Road 


permit parking. These seven are 
accordance with current criteria. 


In summary, with respect to maintenance, 
enforcement, the three hour limit is 


and should not be extended 


from the Commissioner of 


regarding parking on City streets and 


The Engineering Department is in 
Possession of the requests for reports 


Works Committee, with respect to curren 


from the Public 


parking in Mississauga as it 
the three hour on-street 
nded on-street parking 

City of Toronto Practices as 

and Permit Parking. 


has received a number of 


th respect to parking, and 
currently have in review seven indivi 


dual requests from 
Gate Drive, Brookhurst Road, 


sholm Road, Meadows 
for extended on-street and 


being evaluated in 


Snow clearing and 
adequate in most cases 
nor abolished. Particularly in 


terms of enforcement, as identified in the report to the 
By-Law Committee from the Commissioner of B 


November 7, 1985, any 
extremely disruptive 
respect to ticketing, 


uilding dated 


changes in this limit will be 


to the Parking Control Section with 
officers shifts, reven 


ue, signing and 
the changing of the actual tickets. 
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| By-Law Committee, at its meeting of January 9, 1986 adopted 
| the following recommendation: 


| “4-86 That no change be made to the three (3) hour parking 
| limit currently in place in the City of Mississauga” 


This recommendation was subsequently adopted by Council at 
| its meeting of January 27, 1986. 


From a traffic viewpoint a total change can be 

accommodated, but would require changing all the City 

entrance signs, and would probably require the addition of 

numerous parking prohibitions. In terms of snow clearing 

| and ploughing, an extension of the three hour limit would ' 
probably create significant problems; however, the ‘ 
expansion of the current snow removal System as outlined in 

the report of June 26, 1985 to Public Works from the 

Engineering Department re: signs posted four hours in 

advance with towing of vehicles when necessary, may assist 

in resolving this concern. Specific problem areas where 

there is continual long term on-street parking occurring 

and which is creating snow removal problems can be 

addressed by total prohibition on a site specific case. 
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| 
| 
Based on the City's experience with permit and extended | 
parking, it is concluded that only one program is | 
acceptable. This issue of fairness with respect to parking 
for free versus paying for a permit is the major concern, | 
and must be dealt with. Extended parking is simpler to 
accommodate and control and appears to at least temporarily 
satisfy the needs of those where parking shortages have 
been identified. This may create additional enforcement 
e and snow removal problems, but these can probably be 
overcome to at least an acceptable level. 


In general, the 72 hour parking zones have satisfied an 
identified need and have not caused serious traffic 
problems as they have been carefully screened. Complaints 
from surrounding residents have been extremely low (i.e. 
one or two) where the long term parking has been instituted. 


RECOMMENDATION: 


(a) That the current three hour on-street maximum remain 


| | as such and be enforced consistently on a City wide 
basis. 


' 

(b) That a by-law be enacted to amend Traffic By-law No. 
| | 444-79, as amended, to abolish permit parking on 
Williamsport Drive as of June 30, 1986, and be 


replaced with seventy two hour extended parking free 
of charge. 


ee ee 


| 
| 
| 
| 
| 
| 
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(c) That the current extended parking program be 
continued subject to existing criteria as previously 
| approved. 


(ad) That the current parking requirements be reviewed and 
| re-evaluated by the Planning Department. 


With respect to permitting 72 hour parking, Mr. Taylor 
acknowledged that this does cause some problems especially 
in the winter months with snow clearance however it is 

| anticipated that this problem can be solved either by 

' alternating sides of the street where this is permitted or 

| designating emergency Snow plow routes. Mr. Taylor advised 


$t® we ee eQwees-eweerw +s oe 


| | that he would prepare a further report on this aspect. 


| 

| 

Councillor Mullin expressed concern about the parking 

problems caused by permitting smalls lots and areas of 

, semi-detached and townhouse development. Parking problems 

relate significantly to the type of development permitted. 
Councillor Mullin recognized that it is difficult to 
correct deficiencies in the older areas but was pleased to 
note the recommendation that the Planning Department review 
the parking standards. Councillor Mullin also recommended 
that the Engineering Department in conjunction with the 
Legal Department investigate whether different standards 
can be implemented in the older areas than the new areas. 


In response to a question, Mr. Taylor responded that the 
Department feels that permit parking has proven to be 


ome os . 


unfair and costly administratively and difficult to 
enforce. Councillor Kennedy recommended that it be the 
policy of the City that no further requests for permit 
parking be entertained. 


With respect to the $5.00 and $10.00 fine for parking 
offences, Councillor Taylor recommended that Staff report 


C8 Oe Pewee ew err ees ee ws 
. 


on the advisability of increasing the fine to $20.00. 


Councillor Southorn advised that one of the areas he would 
like investigated in order to possibly alleviate parking on 
residential streets, especially for trucks, trailers, 

school buses, etc., is if it would be feasible to establish 

residential parking lots on a user pay basis to cover the 

capital costs and ongoing maintenance costs. No 


recommendation was made with respect to this suggestion. 


The motion, as amended, was voted on and carried. 


Amended 


: 
| F.06.04.02 
| See Recommendation OW-177-86 (L. Taylor) 
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12. Report dated May 30, 1986, from the Commissioner of 


Engineering & Works in response to requests for extended ; 
on-street and permit parking. The Engineering Department 
| is in possession of the following requests for extended | 
| on-street and permit parking. 


have been evaluated on an individual basis. Each request 
has been evaluated based on the criteria which was approved 


Public Works Request No. 132-85 - Corkstone Glade 

General Committee Request No. 280-85 - Mississauga Road 

General Committee Request No. 1-86 - Carillion Avenue 

General Committee Request No. 192-85 - Brookhurst Road 

| Former Councillor Skjarum's office - Gripsholm Road | 

| Councillor Taylor's office - Meadows Boulevard 

| Councillor McKechnie's office - Brandon Gate Drive | 
Councillor Southorn's office ~ Bow River Crescent : 

All of these requests have been grouped into the report but | 

j 

' 


by Council at its meeting of May 14, 1984; extended 

on-street parking will only be considered in developments 

where the individual unit has less than two on-site parking 
spaces (200% parking) and cannot develop additional on-site 
spaces. 


(a) That extended or permit parking not be implemented on 
Corkstone Glade, Carillion Avenue, Brookhurst Road, 
Meadows Boulevard and Brandon Gate Drive, as 
investigations indicate that 200% on-site parking, 
generally with room for expansion, is available. 


Road even though on-site parking is less than 200%, 
since the existing on-site parking is not totally 
utilized. 


; 

; 

| | RECOMMENDATION: 

i 

(c) That extended parking for 12 hours maximum be 
permitted on the north side of the north leg of Bow 

River Crescent between a point 15 meters west of 
Falconer Drive and the west limit of the development 
and in order to avoid any potential sight distance 
problems at the development driveways that parking be 


| 
| 
: 
| 
(b) That extended parking not be permitted on Gripsholm 
prohibited 6 meters either side of these driveways. 


| 
| 
| 
: 


| 
, 
| 
: 
j 
| 
| 
| | 
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| | | 
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(a) That extended parking for 12 hour maximum be 
permitted on the west side boulevard of Mississauga 
Road between a point 35 meters north of High Street 
and a point 6 meters south of Park Street, and on the 
east side boulevard between a point 22 meters south 
of Front Street and a point 40 meters south thereof. 


F.06.04.02 


Approved 
See Recommendation OW-178-86 (T. Southorn) 


Report dated June 24, 1986, from the Commissioner of 
Engineering & Works in response to request for a review of 
traffic conditions on Beacon Lane and Sawgrass Crescent due 


to on-street parking congestion associated with two 
athletic fields. 


RECOMMENDATION: 


(a) That ‘No Parking Anytime’ signs be erected in the 
cul-de-sac at the east leg of Beacon Lane under the 
general provisions of Traffic By-law 444-79. 


(b) That ‘No Parking’ signs be erected on both sides of 
Sawgrass Crescent advance to Sawgrass Park from 8:00 


a.m. to 9:00 p.m. Thursday to Sunday, under the 
general provisions of Traffic By-law 444-79. 


(c) That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to prohibit parking on Beacon 
Lane from a point 48m west of Perivale Road (north 
intersection) to a point 38m south westerly thereof 
and from a point 108m westerly of Perival Road (north 
intersection) to a point 95m southerly thereof and 
from a point 44m west of Perivale Road (south 
intersection to a point 35m north westerly thereof. 


(d) That the Recreation and Parks Department review the 


current requires for on site parking at Creditview 
Woods Park. 


F.06.04.02 


Approved 
See Recommendation OW-179-86 (D. Culham) 


Report dated June 23, 1986, from the Commissioner of 
Engineering & Works in response to concerns expressed that 
private motor vehicles and commercial trucks are parking an 
unloading goods while within the limits of transit bus 
stops obstructing transit vehicles. 
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15. 


Under the existing general provisions of the Traffic By-law 
only parking can be restricted at bus stops while still 
legally allowing the transit buses to stop. By restricting 
only parking this still allows other than transit buses to 
park temporarily for the purpose of and while actually 
engaged in loading and unloading merchandise or passengers. 


As a result an amendments to By-law has been prepared to 
prevent any vehicle other than a Mississauga transit bus or 
school bus from parking or stopping in a designated bus 
loading zone. Prohibitive signs will only be erected in 
identified problem areas. 


That a by-law be enacted to amend Traffic By-law No. ; 


444-79, as amended, to prohibit any vehicle, other than a 
Mississauga transit bus or school bus, from parking or 
stopping in a designated bus loading zone. 


F.06.04.02 


Approved 
See Recommendation OW-180-86 (L. Taylor) 


Report dated June 19, 1986, from the former Commissioner of 
Building in response to request regarding the enforcement 
of the “No Smoking" By-law in eating establishments. The 
by-law is worded in such a way that it is not mandatory to 
designate no smoking areas in a restaurant unless required 
by the Fire Marshall or other act or regulation for other 
specific reasons. Therefore, it is the proprietor's choice 
whether or not to designate a non smoking section. Banning 
smoking in areas or establishments where attendance is a 
matter of choice is not a legislative matter but a matter 
of public education. Also considering the number of eating 
establishments, hours of operation and numbers of customers 
served, enforcement would be an impossible task. 


That the report dated June 19, 1986, from the Commissioner 
of Building with respect to the enforcement of the "No 
Smoking" By-law in eating establishments be received. 


Councillor Taylor recommended that the by-law be amended to 
delete the word “may” which would have the effect of making 
it mandatory that a no smoking area be designated and that 
the percentage of space designated be 50%. 
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16. 


17. 


Councillor Cook suggested that any proposed change should 
be circulated to the restaurant industry for input and 
public meetings. Councillor Cook noted that the current 
legislation is permissive but not mandatory and it should 
be left up to the owner of eating establishments to 
determine its clients’ needs in this regard. 


Further it was pointed that public awareness and changing 
attitudes will determine the needs for no smoking areas. 


Councillor Taylor's motion was voted on and lost. 


L.07.01 


Received 
See Recommendation OW-181-86 (D. Cook) 


Report dated June 20, 1986, from the former Commissioner of 
Building with respect to a Housekeeping Agreement required 
for Armcorp 4-8 Ltd. and James Lucas Properties Limited the 
owners of premises municipally known as 2575 Dundas Street 
West as a condition of building permit application. 


RECOMMENDATION: 


That a by-law be enacted to authorize execution of the 
Housekeeping Agreement dated June 6, 1986 between The 
Corporation of the City of Mississauga and Armcorp 4-8 Ltd. 
and James Lucas Properties Limited for premises municipally 
known as 2575 Dundas Street West. 


B.01.04 


Approved 
See Recommendation OW-182-86 (T. Southorn) 


Report dated July 3, 1986, from the Commissioner of 
Engineering & Works in to the request by the 


response 
residents of Pengilley Place for the Geletion of the 
sidewalk. 


Pengilley Place is a 17m wide-cul-de-sac approximately 270m 
in length along which 29 new homes have been constructed. 
It runs off Clarkson Road a short distance north of 
Lakeshore Road. A link to Birchwood Park has been created 
from the cul-de-sac. 


A condition in the Consolidated Report required a sidewalk 
to be placed from Clarkson Road along the north side of 
Pengilley Place to connect to the link to Birchwood Park. 
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Current policy does not require a sidewalk on a cul-de-sac | 
street unless it provides a link to an adjacent parkway or 
walkway system as is the case on Pengilley Place. 


Twenty-four homeowners have indicated that they are in 
| favour of deleting the sidewalk, two property owners are in 


favour of receiving the sidewalk and three property owners 
have not indicated their preference. 


In the past the Engineering has recommended sidewalk 
deletions upon re 


ceipt of 100% agreement of the area 
. residents. In such cases the developer is required to 
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Briefly, the issues which 


should be considered are as 
follows: 


(a) because the link to the park provided by this 
Sidewalk, the users of the sidewalk will presumably 
come from areas outside of the subdivision. In other 
words, this sidewalk could be considered to be an 
“area” sidewalk rather than a local sidewalk. 

(b) the policy of providing sidewalk links to parks was 

presumably based partially on safety considerations. 
Will the deletion of the sidewalk force pedestrians 
and children to utilize the roadways and does this 
increase the risk of accident? 

(c) in view of the current liability insurance situation 
within the Province, does the deletion of the 
sidewalk place a potential liability on the city if 
the decision is to delete the sidewalk? 

(4) does the deletion of the sidewalk in an area where 


ewe es wet ee es + cee ee eee. 
a ee 


—— en 
— — ~ =—— ~<a 

ee _— 

—_ .. .e<5.0-- 

a ee ee eee 


included and that they are therefore entitled to 
receive that service for which they have paid? 


Council direction on th 


© application of the current 
sidewal): policy, 


and particularly the provision of 


sidewalks where links to parks and other public facilities 
| | are involved is desirable 


RECOMMENDATION: 
That the sidewalk on Pengilley Place be install 

the original Servicing Agreement an 

existing City sidewalk policy. 


ed as per 
a in conformance with 
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| 
| 
| 


quiere “em ale 
-- ———_—_— SEE = 

. A A TT 

2 mm ee 

— 








Fe . wee err — ee 
SS 


he 
ee 


——— cc aa 
! 


| | With respect to point (d), the City Solicitor advised that 
| | the deletion of the sidewalk requirement probably does not | 
piace a potential liability on the City. There is no case | ‘ 
| law on this sort of situation and one could argue that a 
municipality may make such a policy decision at the request 
| of a majority of the homeowners on the street without | 
| ' attracting liability. However, the City would be sued if 
od 


an accident occurred to a pedestrian walking on Pengilley | 
Place. 
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With respect to point (d), the City Solicitor advised that 
the subdivision agreement is a contract between the 
Developer and the City. The homeowners are not a party to 
| that agreement and have no legal or contractual rights 
| flowing directly from the agreement. There could be 
| alleged to be a moral obligation upon the City to construct ; 
@ sidewalk at some future time, at the City’s expense, if ‘ 
the homeowners so desired. For that reason the City 
requires the money that would otherwise be spent to 
construct the sidewalk to be paid by the Developer to the 
City and the City retains such money in a reserve account. 
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Mrs. Das of 1742 Pengilley Place appeared before the 
Committee to object to the deletion of the sidewalk. It 
was Mrs. Das’ position that the sidewalk is required for | 
safety reasons. Mrs. Das pointed out that she has talked 
to some of the people who signed the petition in favour of 

the deletion and they have indicated after reflection that 

| they would be in favour of the sidewalk. Mrs. Das felt 
that the petition did not accurately reflect the wishes of 
the residents at this time. Mrs. Das pointed out that the 
sidewalk was included in the Servicing Agreement and the 
home buyers were well aware that the sidewalk was to be 
installed. 


Committee on behalf of the petitioners for deletion. Mr. 
Enright noted that one of the reasons for the sidewalk was 
to provide access to the Park but in fact the main entrance 
to the Park is off Clarkson Road. Mr. Enright further 
pointed out that safety may be a factor at this time 
because there are 4 homes still under construction and 
therefore a number of service vehicles are still in the 
area and parking on the street; however, he did not see 
this as a continuing problem. 


/ 
Discussion took place with respect to the residents’ being 
given a choice on such a matter since the sidewalk was " 
recommended in accordance with City policy. Further, it 
was pointed out that if it was determined that a sidewalk 
was needed at in the future the monies will have been 
deposited with the City by the developer. Councillor 
Mullin recognized that a majority of the homeowners by 
petition have indicated they do not want a sidewalk at this 
time. Councillor Mullin advised that she saw no reason for 
the sidewalk at this point in time and as Ward 
Representative suggested the Committee honour the request 
of the petitioners. 
i 
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; 
: Councillor Culham recommended that the Sidewalk not be 
installed at this time and that the developer be required 
| to pay the appropriate cash-in-lieu to be held by the City 
| if it was determined that a Sidewalk was required in the 
| future. This motion was voted on and carried. 
| See Recommendation OW-183-86 (pD. Culham) 
: ' : | 
18. Report dated June 24, 1986, from the Commissioner of 
Engineering & Works with respect to the Proposed closure of 


Kennedy Road from Britannia R 
Drive. Recommendation 51-85 
January 14, 1985, advised the 
and Communications that the Ci 


oad East to Courtney Park 
of General Committee on 
Ministry of Transportation 


ty was prepared to accept the 
Closing of Kennedy Road at Highway 401 for one year, 


| 
| 
| 
| 
Commencing in the summer of 1986. The M.T.c. has advised 
that the tender will be awarded in early July and 
construction will commence in mid-August. The Ministry 
will not be assuming jurisdiction of this portion of 
roadway during the construction and it will be necessary to 
| Pass a by-law to authorize the closure of Kennedy Road 
between Britannia Road East/Coopers Avenue and Courtney 
Park Drive. The contractor will be responsible for all 
onsite construction and detour Signing and if necessary the 
City will erect advance notification Signs. Due to the 
i 


residences, local 
the construction 


RECOMMENDATION: 
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That a by-law be enacted to authorize the 
Kennedy Road between Britannia Road East/c 


Courtney Park Drive between August 1, 
1986. 


Closure of 


Copers Avenue and 
1986 and July 31, 


er ee 


F.02.04.03 


See Recommendation CPD-184-86 (Zt. Southorn) 
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developer's Securities for the completion of the grading 
works in the Kingsbridge Gardens Subdivision, Plans 43M-573 
to 43M-576 inclusive, located south of Eglinton Avenue West 
and west of Hurontario Street. Under the terms of the 
Servicing Agreement, Urban Equities Sherwood Inc. is 
responsible for the Proper grading of a)} lots within this 
Subdivision. Staff have communicated with the developer on 
this matter however the builders have been very delinguent 


in completing the grading operations on numerous lots 
throughout this development. 


Approximately 300 houses within the subdivision are yet to 
be topsoilea, sodded and graded. Additionally there are 
catchbasins to be adjusted to their fina) grade and 
retaining walls to be constructed. Many of the 300 
homeowners have moved into this subai 

Period and no 1 


cale within the next two 


or three weeks man rs will be left without 


completed landscaping works 


(b) That in the event that the above date 


That the City Treasurer be authorized to draw on the 
developer's Letter of Credit to defray the costs 
incurred by the City pursuant to Parts (b) ana (c). 
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i a Councillor Taylor requested that if the developer does in 
fact commence work that the Commissioner monitor carefully 
the progress of the works. 
' 


B.06.573.02 


: 
| 
| 
| 
| 
| 
Approved 
See Recommendation OW-185-86 (L. Taylor) | 

| 

| 

| 


| 20. Report dated June 9, 1986, from the Commissioner of 
| Engineering & Works with respect to a draw on the | 
developer's securities to grade, topsoil and sod Lots 1 to 4 
21 inclusive, Plan 43M-591, Stoneybrook Court Subdivision, 
located north of Burnhamthorpe Road West and west of 
Mississauga Road. Under the terms of the Servicing 
Agreement, the developer is responsible to ensure that 
grading, topsoiling, and sodding is completed to the 
satisfaction of the City and to be completed within a 
reasonable time following construction of the dwelling unit 
on the lots in the opinion of the Commissioner of 
| Engineering and Works. The developer advised this 
department that grading works within the subdivision will 
commence on June 23, 1986. To date no grading works have 
been undertaken on any lots and the homeowners have 
expressed their concerns as to the delay in the matter. 
' 


(a) $ That the Commissioner of Engineering and Works be 
authorized to complete grading, topsoiling and 
sodding on Lots 1 to 21 inclusive, Plan 43M-591, 
Stoneybrook Court Subdivision, located north of 

: Burnhamthorpe Road West and west of Mississauga Road 
at an estimated cost of $66,200.00. 


(b) That the Commissioner of Engineering and Works be 
authorized to engage The EMC Group Ltd. for the 
supervision of the grading works and the issuance of 
final lot grading certificates with engineering fees 
incorporated into the above amount. 


(c) That the City Treasurer be authorized to draw on the 

| developer's Letter of Credit to defray the costs > 

| incurred by the City pursuant to parts (a) and (b) 
above. 


B.06.591.02 


See Recommendation OW-186-86 (H. Kennedy) 
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| 21. Letter dated July 7, 1986, from the City Solicitor in reply 
to a letter dated June 27, 1986 from Mr. L. Derome, 
| Vice-President of Cash North America (1983) Inc. of 

Montreal to the Mayor objecting to the City’s use of the 

words “Blue Box” for its recycling program. 


Mr. Derome pointed out that Cast have an exclusive trade 
mark, “The Blue Box System", for goods and services 
relating to intermodal containers used in shipping on the 


North Atlantic and requested that the City cease the use of 
the words. 


| 
| 
| 
| This letter was included on the Council agenda of July 7, 
| 1986, and Mr. Stewart was directed to respond to Mr. -} 
Derome. Mr. Stewart advised that the containers used in 
the recycling program are blue plastic baskets and in the | 
contract with the City's contractor, Laidlaw Waste Systems 
Ltd., the “blue boxes” are called “containers” Mr. Stewart 
suggested that Cast is not damaged in any way nor if there 
any confusion with its products and services. No 
infringement either implied or in fact comes about by 
reason of Laidlaw picking up tin, glass and paper in a 
: small blue plastic basket that has been given the generic 
common everyday words “blue box." 
| 
| 


| : F.05.04.06 
See Recommendation OW-187-86 (D. Culham) 


22. Report dated July 8, 1986, from the Commissioner of 
Engineering & Works and Director of Public Affairs with 
respect to an update on the garbage collection and 
recycling program. 


Statistics for the month of June were provided and volumes 
of recyclable materials collected. Overall the garbage 
volume for June ‘86 is 22% higher than June ‘85. The 
increase is due to population growth and the twice weekly 
summer pickup. The volume of recyclable materials 
collected is also higher than expected due to the 
overwhelming success of the the program. More than 75% of 
residents are participating which is double that 
anticipated. 


are a number of unique concerns as foilows along with the 
proposed action to be taken: 


1. High volume of recyclable materials is taking longer 
to collect and process. Laidlaw has rented four cube | 
vans in addition to eight special designed recycling 

trucks to accommodate the volume. 


I 
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| | AS a result of the success of the recycling program there 
; 

| 

| 
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2. The additional rented cube vans are smaller, slower 
and more expensive to operate. Laidlaw has ordered 
four more standard recycling trucks and delivery is 
expected in four to six weeks. 


3. Schedules are delayed due to Overlapping runs to 
pickup late blue boxes. Laidlaw will no longer 
retrace routes to pickup blue boxes which have been 
placed at curbside after collection on the street. 


Garbage and the blue boxes are to be at curbside no 
later than 7:30 a.m. 


4. Residents are Placing partially empty blue boxes for 
collection. Laidlaw anticipated that the boxes would 
be put out every other week rather than every week. 
Through the ongoing public awareness program, 
residents will be asked to only place the blue box 
out when it is full. 


5. A considerable number of blue boxes have gone missing 
although it appears that organized thieves are not 
responsible. Residents are also requesting more than 
one box to be used for other purposes. Crime 
Stoppers has been alerted and residents are request 
to call for information. The replacement quota of 
blue boxes is estimated at 14 per year for each of 
the 5 years of the contract. The five year quota has 
almost been exhausted. In order to help identify 
individual blue boxes, residents are asked to put 
their addresses on the boxes. 


6. Some streets and houses have been missed during 
garbage and recycling collection. The contractor is 
having problems with training drivers on new routes. 


Time, practise and smaller routes will resolve this 
concern. 


7. Residents are not placing garbage at the curb by 7:30 
a.m. Through the ongoing public awareness program 
residents will be reminded to do so. 


It is expected that the difficulties with lessen as 
everyone becomes accustomed to the new program. 


RECOMMENDATION: 


That report dated July 8, 1986, from the Commissioner of 
Engineering and Works and Director of Public Affairs 


regarding the status of the garbage and recycling program 
be received. 


F.05.04.06 


Received 
See Recommendation OW-188-86 (D. Culham) 
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ae 


Report dated July 7, 1986, from the Commissioner of 
Engineering & Works with respect to traffic control at the 
intersection of Birchwood Drive/Glen Road/Lorne Park Road. 
During an on site meeting, Councillor Mullin requested 
additional traffic control at this intersection to improve 
the level of safety. Currently an all-way stop controls 
traffic at the intersection of Lorne Park Road at Glen 
Road/Birchwood Drive, and a yield sign controls northbound 
traffic on Glen Road at Birchwood Drive. In view of the 
limited sight lines at the intersection of Glen Road and 
Birchwood Drive the installation of a stop sign to control 
eastbound traffic on Birchwood Drive at Glen Road could 
assist in improving the overall level of safety. 


RECOMMENDATION: 


That a by-law be enacted to amend Traffic By-law No. 
444-79, as amended, to authorize the installation of a stop 
sign for eastbound traffic on Birchwood Drive at Glen Road. 


F.06.04.05 


Approved 
See Recommendation OW-189-86 (L. Taylor) 
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Report dated July 4, 1986, from the Commissioner of 
Engineering & Works with respect to a request by Councillor 
L. Taylor in response to a petition from some residents on 
Caribbean Court for the deletion of the sidewalk proposed 
along the north side of the Court connecting Meadows Blvd. 
to the adjacent park. Caribbean Court is a 17m wide 
cul-de-sac approximately 135m in length running westerly 
from Meadows Blvd. Eighteen new homes have been 
constructed on the street. A link to the adjacent Rayfield 
Park and a second walkway connecting Caribbean Court to 
Molly Avenue radiate from the cul-de-sac. The Servicing 
Agreement calls for a sidewalk along the north side of 
Meadows Blvd. and continuing around part of the bulb to 
connect the two walkways. Six of the eighteen homeowners 
have submitted a petition requesting deletion of the 
sidewalk. 


Current policy requires a sidewalk on a cul-de-sac only 
where it creates a link to an existing walkway or park , 


System as is the case on Caribbean Court. The issue here | 


is similar to the issues addressed with respect to those 
addressed in Item 17 (Pengilley Place). 


RECOMMENDATION: 
That a sidewalk on Caribbean Court be installed as per the 


original Servicing Agreement and in conformance with the 
existing sidewalk policy. 
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' 

Councillor Taylor recommended that the sidewalk be deleted 

on the north side of Caribbean Court from Meadows Boulevard 

to the north walkway and that the sidewalk be installed in 

| front of the four homes on the bulb between the north and 

south walkway. Councillor Taylor advised that this 

recommendation is in accordance with the request of the 

residents and maintains a link between the walkways. | 
| 
| 
; 


Approved 
See Recommendation OW-190-86 (L. Taylor) 


25. Fire Hazards - Construction in Residential Subdivisions 4 


current hazards which exist at residential construction 
sites. Chief Bentley advised that the situation has been 
aggravated by recent industry strikes especially the 
bricklayers. In one subdivision there are currently 65 
homes completed to frame and it is conceivable that all 65 
homes could be destroyed if a fire started. Also fire 
vehicles are experiencing considerable difficulty in 
gaining access to the sites as the builders are using the 

roadways for storage of materials making them impassable 

; and often hiding the fire hydrants. A further concern is 

that rubbish is burned indiscriminately on these sites 
which creates a serious hazard. 


The Committee directed the Chief to prepare a report for 
Council at is meeting on July 16, 1986, outlining 
recommendations as to how to deal with this problem. 


A.00.02.01 


| 

Chief Bentley expressed concern to the Committee about the 
| 

| A.06.01 


No Recommendation 
Recommendations: As per Report 8-86 


Adjournment: 12:15 P.M. 
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| REPORT 8-86 
| TO: THE MAYOR AND MEMBERS OF COUNCIL 


| The Operations and Works Committee presents it eighth report and recommends: 


OW-169-86 That a by-law be enacted to authorize execution of the Easement ; 
Agreement dated the March 17, 1986 and the Transfer of Easement 
dated the March 27, 1986, both between Dearborn Chemical Company 
Limited, Canadian Pacific Limited and The Corporation of the City 
of Mississauga with respect to the easement across Parts 2 and 3 


Plan 43R-12756 (lands municipally located at 3451 Erindale Station 
Road). 


C.01.03 
E.01.02 
(OW-169-86) 
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OW-170-86 (a) That the Financial Agreement for Plan T-77060, Phase II, “The 
Woods” (Matthews Group Ltd.) located north of Burnhamthorpe 
Road and east of the existing Elora Drive indicate that no 
Major Watercourse Improvement Levies are to be paid to the 
City for this development and that a credit of $289,988.03 is 


to be afforded to this developer against the Major Road 
Improvement Levies. 


(b) That the developer of Plan T-77060, Phase II, "The Woods” 
(Matthews Group Ltd.) be required to undertake the 
construction of the box culvert and the construction of 
Rathburn Road at his expense, in accordance with the 
Servicing Agreement for the Proposed residential development. 


T-77060 
(OW-170-86) 


| 
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OW-171-86 That in the event that the developer does not provide a 
satisfactory response by July 4, 1986, the Commissioner of 
Engineering and Works be authorized to complete the outstanding 
grading rectification works on Lots 9 and 15, Plan 43M-283, 
Kathrose Development Subdivision, located south of Dundas Street 
West and west of Mavis Road at an estimated cost of $6,000.00 and 
that the City Treasurer be authorized to draw on the developer's 
Letter of Credit to defray the costs incurred by the City. 


B.06.283.02 
(OW-171-86) 


OW-172-86 (a) That the Commissioner of Engineering and Works be authorized 
to complete the outstanding grading rectification works on 
Lot 10, Plan 43M-406, Erin Mills - Meadowvale West 
Subdivision, Neighbourhood 311B, located west of Winston 
Churchill Blvd. and north of Battleford Road at an estimated 
cost of $3,000.00. 


ee 
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(b) That the Commissioner of Engineering and Works be authorized 
to engage Proctor & Redfern Limited for the design and 
supervision of the corrective grading works at an estimated 
cost of $800.00 and that the City Treasurer be authorized to 
draw on the developer's Letter of Credit to defray the costs 
incurred by the City. 
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B.06.506.02 
(OW-172-86) 


OW-173-86 That a by-law be enacted to allow the allocation of $41,500.00 for 
the relocation of Hydro poles and $6,857.84 for the relocation of 
Bell Telephone poles on Eglinton Avenue between Erin Mills Parkway 
and Winston Churchill Blvd with the funds to be drawn from the 
Major Road Improvement Reserve Fund, and the necessary Purchase 
Order be issued to Hydro Mississauga and Bell Canada respectively. 


T-83030 
(OW-173-86) 


OW-174-86 That all surface treated roads be swept following winter | 
maintenance activities at an estimated cost of $20,000.00. a 


F.05.01 
(OW-174-86) 
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OW-175-86 (a) 


OW-176-86 


OW-177-86 


(b) 


July 14, 1986 


River and that the necessary funds be allocated from the 
Bridge Maintenance Current Account No. 08212-05-4192 (at a 
maximum upset cost of $75,000.00). 


That the funding for the rehabilitation of the Lakeshore Road 
Bridge over the Credit River be considered in the 1987 
Capital Budget. 


J.05.85000 
(OW-175-86) 


(a) 


(b) 


(c) 


A.02. 


That the Ministry of Transportation and Communications be 


requested to advise the City annually on their Five-Year 
Capital Program. 


That the Minister of Transportation and Communications be 


requested to place the reconstruction of the intersection of 
the Q.E.W. and Southdown Road/Erin Mills Parkway in the next 
Five-Year Capital Budget, and that a meeting be arranged with 
the Minister to review the need for bringing this 
construction work into the Ministry's Five-Year Program. 


That the Minister of Transportation and Communications be 
requested to include the construction of an interchange at 
Courtney Park Drive ana Highway 410 in its next Five-Year 
Capital Budget, and that & meeting be arranged with the 
Minister to review the need for bringing this construction 
work into the Ministry's Five-Year Program. 


03.02.01 


(OW-176-86) 


(a) 


(b) 


(c) 


(da) 


(e) 


That the current three hour 


maximum on-street parking remain 
8s such and be enforced 


consistently on a City wide basis. 


That a by-law be enactea to amend Traffic By-law No. 
8s amended, to abolish permit parking on Williamsport Drive 


as of June 30, 1986, and be replaced with seventy two hour 
extended parking free of charge. 


444-79, 


That the current extended parking program be continued 
subject to existing criteria as Previously approved. 


That the current parking standards be reviewed and 
re-evaluated by the Planning Department. 


That a report be prepared on managing winter maintenance 
where 72 hour parking is permitted. 


| 
oe | 
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(f) That a report be prepared on the advisability of establishing 
different parking regulations for old and new areas of the 
City. 


(g) That a report be prepared with respect to the advisability of 
increasing the fine to $20.00 for parking violations. 


(h) That no further requests for permit parking be considered 
based on the results of the permit parking pilot project on 
Williamsport Drive as outlined in the report dated June 19,1 
986, from the Commissioner of Engineering and Works. 


F.06.04.02 4 
(OW-177-86) 


OW-178-86 (a) That extended or permit parking not be implemented on 
Corkstone Glade, Carillion Avenue, Brookhurst Road, Meadows 
Boulevard and Brandon Gate Drive, as investigations indicate 
that 200% on-site parking, generally with room for expansion, 
is available. 


(b) That extended parking not be permitted on Gripsholm Road even 
though on-site parking is less than 200%, since the existing 
on-site parking is not totally utilized. 


- ee oe ee ee ee et re et mt rt re mr re me mm eR SE te ee ee ee 
ee we ree ee eee ee ee ee et ee eee 


(c) That extended parking for 12 hours maximum be permitted on 
the north side of the north leg of Bow River Crescent between 
@ point 15 meters west of Falconer Drive and the west limit 
of the development and in order to avoid any potential sight 
distance problems at the development driveways that parking 
be prohibited 6 meters either side of these driveways. 


(ad) That extended parking for 12 hour maximum be permitted on the 
west side boulevard of Mississauga Road between a point 35 
meters north of High Street and a point 6 meters south of 
Park Street, and on the east side boulevard between a point 
22 meters south of Front Street and a point 40 meters south 
thereof. 


F.06.04.02 
(OW-178-86) 


OW-179-86 (a) That ‘No Parking Anytime’ signs be erected in the cul-de-sac 
at the east leg of Beacon Lane under the general provisions 
of Traffic By-law 444-79. 


(b) That ‘No Parking’ signs be erected on both sides of Sawgrass | 
Crescent advance to Sawgrass Park from 8:00 a.m. to 9:00 p.m. 
Thursday to Sunday, under the general provisions of Traffic 
By-law 444-79. 
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(c) That a by-law be enacted to amend Traffic By-law No. 444-79, 


as amended, to prohibit parking on Beacon Lane from @ point 
48m west of Perivale Road (north intersection) 
south westerly thereof and from a point 108m we 


Sterly of 
Perivale Road (north intersection) to a point 9 


5m southerly 
thereof and from a point 44m west of Perivale Road (south 


intersection to a point 35m north westerly thereof. 


—~ --~we 88 


| (ad) That the Recreation and Parks Department review the current 


| 
| 
| 
| 
| 
| 
| 
requirements for on site parking at Creditview Woods Park. 


o ~~ 


F.06.04.02 { 
(OW-179-86) 


amended, to prohibit any vehicle, other than a Mississauga transit 


bus or school bus, from parking or stopping in a designated bus 
loading zone. 


F.06.04.02 
(OW-180-86) 


OW-181-86 That the report dated June 19, 1986, from the Commissioner of 
Building with respect to the enforcement of the 


“No Smoking” By-law 
in eating establishments be received. 


L.07.01 
(OW-181-86) 


OW-182-86 That a by-law be enacted to authorize execution of the Housekeeping 
Agreement dated June 6, 1986 between The Corporation of the City of 
Mississauga and Armcorp 4-8 Ltd. and James Lucas Properties Limited 
for premises municipally known as 2575 Dundas Street West. 


B.01.04 
(OW-182-86) 


| OW-183-86 That the sidewalk not be installed on Pengilley Place and that the 


developer pay the appropriate cash-in-lieu to be held in reserve in 
a accordance with City policy. 


T-82006 


| OW-180-86 That a by-law be enacted to amend Traffic By-law No. 444-79, as 
| 

| 

(OW-183-86) 

i 

| 
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OW-184-86 That a by-law be enacted to authorize the closure of Kennedy Road 
| between Britannia Road East/Coopers Avenue and Courtney Park Drive 
| between August 1, 1986 and July 31, 1987. 


F.02.04.03 
(OW-184-86) 


| OW-185-86 (a) That the developer, Urban Equities Sherwood Inc. be 

instructed to proceed with the lot grading works in the 

| Kingsbridge Gardens Subdivision (Plans 43M-573 to 43M-576 
inclusive - located south of Eglinton Avenue West and west of 4 
Hurontario Street) in a manner Satisfactory to the 


Commissioner of Engineering and Works on or before July 25, | 
1986. 


(b) That in the event that the above date is not met that the | 
Commissioner of Engineering and Works be authorized to | 
complete the outstanding grading works on numerous lots in 
the Kingsbridge Gardens Subdivision (Plans 43M-573 to 43M-576 
inclusive - located south of Eglinton Avenue West and west of 
Hurontario Street) at an estimated cost of up to $600,000.00. 


| 
| 
| 
| 
| 

to engage an engineering consultant for the tendering and | 

supervision of the grading works at an estimated cost of up 

to $48,000.00 and that the City Treasurer be authorized to 

draw on the developer's Letter of Credit to defray the costs 

incurred by the City to rectify grading works on numerous 

lots in the Kingsbridge Gardens Subdivision (Plans 43M-573 to 

43M-576 inclusive - located south of Eglinton Avenue West and 

west of Hurontario Street). 


B.06.573.02 
(OW-185-86) 
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OW-186-86 (a) That the Commissioner of Engineering and Works be authorized 
to complete grading, topsoiling and sodding on Lots 1 to 21 
inclusive, Plan 43M-591, Stoneybrook Court Subdivision 
(located north of Burnhamthorpe Road West/west of Mississauga 
Road) at an estimated cost of $66,200.00 


(b) that the Commissioner of Engineering and Works be authorized 
to engage The EMC Group Ltd. for the Supervision of the 
grading works and the issuance of final lot grading 
certificates with engineering fees incorporated. 
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(c) That the City Treasurer be authorized to draw on the 
Geveloper's Letter of Credit to defray the costs incurred by 
the City pursuant to Recommendations (a) and (b) above. 


B.06.591.02 
(OW-186-86) 


That the letter dated July 7, 1986, from the City Solicitor to Cast 

North American (1983) Inc. in response to their letter of June 27, 

1986, expressing concern over the use of the words "blue box" as it , | 

relates to the recycling program be received for information. 4 
| 


F.05.04.06 | 
(OW-187-86) 


That the report dated July 8, 1986, from the Commissioner of 
Engineering and Works and the Director of Public Affairs providing 


an update on the Refuse Collection/Recycling Program be received 
for information. 


F.05.04.06 
(OW-188-86) 


That a by-law be enacted to amend Traffic By-law No. 444-79, as 
amended, to authorize the installation of a 


Stop sign for eastbound 
traffic on Birchwood Drive at Glen Road. 


F.06.04.05 
(OW-189-86) 


(a) That a sidewalk not be installed on the north side of 
Caribbean Court from Meadows Boulevard to the north walkway 


and that the developer pay a cash-in-lieu to be held in 
reserve in accordance with City policy. 


(b) That a sidewalk be installed from the north walkway to the 


south walkway adjacent to the curb on the bulb of Carribean 
Court. 


T-84003 
(OW-190-86) 
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OW-191-86 (a) That the City of Mississa 
of the Elmer and Constab] 
Children, and that the 
remaining 25%. 


uga provide $18,150 toward the cost 
e Do-Right Safety Program for 
City of Brampton be asked to fund the 


(b) That Dr. A. Wood and Mrs. B, 
City of Mississauga Traffic § 
the Steering Committee which 
the Elmer and Constable Do 


Caldwell be appointed as the 
afety Council representatives on 
will oversee the development of 
-Right Safety Program for Children. 


F.06.03.07 
(TSC-44-86) 


OW-192-86 That mrs. Gwen Moravek, Citizen Member, 


leave of absence from the Traffic Safety 
illness. 


be granted a three month 
Council due to family 


A.03.04.11.02 
(TSC-45-86) 


OW-193-86 That the letter dated May 6, 1986 from Mr. Tom G. Howe, Regional 
Business Officer, Peel Board of Education, regarding the Parent 
Education Program, and the report of the Transportation Review 
Committee of The Peel Board of Education entitled “Towards A 
Balanced Transportation Policy", be received for information. 


F.06.03.06 
L.07.02.01 
(TSC-46-86) 


OW-194-86 (a) That the temporary guard be retained at Burnhamthorpe Road 
and Central Parkway pending a site inspection to take Place 
in September, 1986. 


(b) That the Peel Boara of Education be requested to send a 
letter to the parents of the children who shoulda use this 


crossing, stating that the guard is temporary, subject to a 
review of the area in September. 


F.05.03.02 
(TSC-47-86) 
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| OW-195-86 That the letter dated May 30, 1986 from Staff Sergeant D. Hazelton, 

; Operations Support Services, Peel Regional Police, in which he 
advises that the 27th National Patroller Jamboree in Ottawa was 
enjoyable and successful, be received for information. 


(TSC-48-86) 


OW-196-86 (a) That the Peel Regional Police be requested to set up a 
meeting with the parents of children attending Floradale 


eee = eee eee 


| 
| 
| F.06.03.02 

Public School, 210 Paisley Boulevard West, in September 1986, 
to address safety concerns caused by parents stopping cars in | 

school zones to pick up and drop off students. ‘ 

(b) That the Peel Regional Police be requested to continue to 

monitor safety concerns in the area of Floradale Public 

School, 210 Paisley Boulevard West, Mississauga. 


L.07.02.01 


F.06.03.06 
(TSC-49-86) 


OW-197-86 (a) That the Peel Regional Police be requested to set up a 
meeting with the parents of children attending Sts. Martha 
and Mary School, Bough Beeches Boulevard, in September 1986, 
to address safety concerns caused by parents stopping cars in 
school zones to pick up and drop off students. 


monitor safety concerns in the area of Sts. Martha and Mary 
School, Bough Beeches Boulevard. 


F.06.03.06 
(TSC-50-86) 


OW-198-86 (a) That the letter dated June 12, 1986, from Mr. T. G. Howe, 
Regional Business Officer, Peel Board of Education regarding 
a walking route for Shelter Bay School, be received. 


(b) That a Crossing Guard be placed at Shelter Bay Road and Glen 


| 
| 
| 
| 
| 
| 
! 

(b) That the Peel Regional Police be requested to continue to 

Erin Drive, as warrants are met. 


F.06.03.02 
(TSC-51-86) 
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ng Guard located at Confeder 


ation Parkway and #5 
| Highway be removed, as warrants are not met 


| F.06.03.02 
| (TSC-52-86) 


OW-200-86 That the letter from Marion Szuros, Chairman, Traffic Awareness 
Programme Committee, T.E.M.P.0., enclosing copies of letters 
regarding their traffic Swareness pr 


Ogram, be received for 
' information, 


F.06.03.01 
(TSC-53-86) 


OW-201-86 (a) That the crossing guard located at Tenth Street and Alexandra 
Avenue not be reinstated in the Fall of 1986, as warrants are 
not met. 


(b) That an advance sign indicating ‘Children Crossing’ be 
installed in this area. 


(c) That the shrubbery on the 


south west corner of Tenth Street 
and Alexandra Avenue that 


| | OW-199-86 That the Crossi 
is obstructing vision, be removed. 
F.06.03.02 


(TSC-54-86) 


: OW-202-86 That the followi 
: 25, 1986, be deferred to th 
meeting scheduled for August 11, 1986: 


‘That no further action be taken with respect to the hedge adjacent 
to 2524 Mason Heights, and that Mr. s, Dwyer be so advised. ' 


F.06.01 
. (TSC-55-86) 
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